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The  meeting  was  moved  to  Room  400  in  City  Hall. 


1.  Call  to  Order:  5:10  P.M. 

2.  Roll  Call:        Present  -  President  Ann  Moller  Caen,  Commissioner  E.  Dennis 

Normandy,  Commissioner  Ben  L.  Hom 

Commissioner  Victor  G.  Makras  arrived  at  5:45  P.M. 
Excused  -  Vice  President  Frank  L.  Cook 

CLOSED  SESSION 


3.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:   As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property  on 

Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Nelson/Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiations:     Terms  and  Conditions 

No  action  was  taken. 


4.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

5.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously.  Commissioner  Makras  was  absent. 
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The  Public  Utilities  Commission  met  in  Closed  Session  at  5:15  P.M.  to  discuss  Item  3  listed 
in  the  Closed  Session  Agenda. 

At  7:15  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session. 

6.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

7.  Motion  not  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

SPECIAL  ORDER  OF  BUSINESS 


8.    Authorizing  issuance  of  a  revocable  permit  for  performance  of  environmental  testing  to 
qualified  bidders  on  the  Bernal  Property. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
8;  passed  (4-0)  unanimously. 

Resolution  No.  99-0185:      Authorizing  the  General  Manager  of  Public  Utilities  to  issue 

to  each  of  the  qualified  bidders  on  the  Bernal  Property,  or 
their  respective  environmental  consultants,  a  revocable 
permit  for  performance  of  environmental  testing. 

Thereupon,  the  meeting  was  adjourned:  7:16  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO.  99  -0185 

AUTHORIZING  THE  GENERAL  MANAGER  TO  ISSUE  A  REVOCABLE  PERMIT 
TO  EACH  OF  THE  QUALIFIED  BIDDERS  FOR  THE  PERFORMANCE  OF 
ENVIRONMENTAL  TESTING  ON  THE  BERNAL  PROPERTY 


WHEREAS,  The  City  and  County  of  San  Francisco  (the  "City"),  by  and  through 
the  jurisdiction  of  this  Commission,  owns  fee  title  to  that  certain  real  property,  consisting 
of  approximately  500  acres  located  in  Alameda  County  and  the  City  of  Pleasanton, 
commonly  known  as  the  Bemal  Property;  and 

WHEREAS,  This  Commission  enacted  Resolution  No.  98-0182,  and  the  City's 
Board  of  Supervisors  enacted  Ordinance  No.  98-1254,  to  initiate  the  sales  process  for  the 
Bemal  Property;  and 

WHEREAS,  This  Commission  previously  issued  an  Request  for  Qualifications 
and  Bids  dated  November  1998,  as  amended  (the  "RFQ/B"),  for  the  qualification  of 
bidders  and  potential  sale  of  the  Bemal  Property,  and,  pursuant  to  the  RFQ/B,  the 
Commission  qualified  twelve  bidders  for  the  potential  acquisition  of  the  Bemal  Property; 
and 

WHEREAS,  In  order  to  submit  binding,  unconditional  bids  for  the  Bemal 
Property,  this  Commission  believes  it  is  in  the  best  interests  of  the  City  to  allow  the 
qualified  bidders  to  perform  envirormiental  testing  of  the  Bemal  Property;  and 

WHEREAS,  A  final  Environmental  Impact  Report  for  the  Specific  Plan  of  the 
Bemal  Property  (SCH  No.  94103029)(the  "FEIR")  was  certified  on  August  1,  1996  by 
the  Alameda  County  Board  of  Supervisors  and  adopted  on  October  16,  1996  by  the  City 
and  County  of  San  Francisco  as  a  responsible  agency;  and 

WHEREAS,  This  Commission  relies  upon  the  FEIR  in  finding  that  the  issuance 
of  the  proposed  revocable  permits  for  soil  boring  and  environmental  testing  will  not  have 
a  substantial  impact  on  the  environment;  NOW  THEREFORE,  BE  IT 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  to 
issue  to  each  of  the  qualified  bidders,  or  their  respective  environmental  consultants,  a 
revocable  permit  for  the  performance  of  envirormiental  testing  on  the  Bemal  Property, 
subject  to  the  General  Manager's  written  approval  of  the  proposed  scope  of  work,  the 
proposed  location  and  dates  of  testing,  and  the  proposed  environmental  consultant. 

RESOLVED  FURTHER,  That  this  Commission  authorizes  the  General  Manager 
to  take  any  and  all  steps  necessary  to  effectuate  this  Resolution. 

I  hereby  certify  that  the  foregoing  resolutions  were  adopted  by  the  Public  Utilities 
Commission  at  is  meeting  of  July  1, 1999. 


Secretary,  Public  Utilities  Commissi^ 
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Call  to  Order:    1:35  P.M. 


Roll  Call-         Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L.  Cook, 

Commissioner  E.  Dennis  Normandy,  Commissioner  Victor 
G.  Makras,  Commissioner  Ben  L.  Hom 


Approval  of  Minutes  . 


Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  approve  the 
Minutes  of  the  Regular  Meeting  of  June  8,1999;  passed  (5-0)  unanimously. 


Communications 
No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 


Commissioner  Normandy  referred  to  an  article  published  by  the  San  Francisco 
Examiner  regarding  SFPUC  providing  free  housing  to  watershed  e'^P'oyee^.  He 
requested  that  staff  write  a  letter  to  the  Examiner  to  let  the  public  know  that  the 
LaTe  shed  keepers  are  there  at  management's  direction  f  P-^^^^.,        ^  ^^^^^^^^^^^^^^^ 
on  our  watershed.  Anson  B.  Moran.  General  Manager  of  P^^''^^^^^''^^^.^^^^"^^^^^^^^^^^^^ 
watershed  keepers  currently  pay  rent  at  $50  per  room,  per  ryonth  and  the  Commission 
had  directed  staff  to  increase  their  rents  to  market  rates  by  January  1,  2000. 

Commissioner  Normandy  requested  staff  to  submit  a  report  regarding  an  unpaid  utility 
bill  to  a  garage  totaling  $72,000. 

Commissioner  Normandy  requested  staff  to  explore  the  possibility  °^      '"9  H^^^^^^^^ 
collection  office  in  the  Chinatown  area  in  the  space  previously  occupied  by  PG&E  and 
Pacific  Bell  collection  services  and  report  their  findings  to  the  Commission. 
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Commissioner  Normandy  requested  staff  to  report  to  the  Commission  regarding  a  job 
site  in  the  Marina  District  where  debris  was  left  by  the  work  crew.  The  site  is  a  heavily 
traversed  area  and  he  was  concerned  about  the  potential  for  injury  if  it  was  not 
corrected. 

Commissioner  Normandy  requested  staff  to  fast  track  staffs  presentation  regarding 
power  aggregation. 


Report  of  the  General  Manager 


There  was  none. 


Public  comments  on  matters  that  were  not  on  today  s  agenda. 
There  was  none. 

REGULAR 

Public  Hearing  to  consider  amending  the  Public  Utilities  Commission's  Rules  and 
Regulations  GoverninQ  Water  Service  to  Customers,  Section  B,  Extension  of  Mams,  to 
expand  the  definitions,  establish  responsibility  for  payment  of  costs  associated  with 
extensions  and  to  change  the  cost  of  installation  refund  provisions. 

Commissioner  Makras  recommended  that  staff  conduct  an  outreach  to  the  buHding 
industry  to  see  how  this  change  in  the  SFWD  Rules  and  Regulations  would  affect  their 
business.  Commissioner  Makras  expressed  concerns  about  the  equity  of  the  rule 
change  when  the  cost  of  main  extension  is  shifted  to  the  applicant  if  PUC  had  already 
included  the  extension  in  the  Capital  Improvement  Program  approved  by  the 
Commission. 

There  were  no  public  comments. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  continue 
Item  9  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 
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1 0     Amending  the  Public  Utilities  Connmission's  toilet  rebate  and  replacement  program  by 
increasing  the  rebate  amount  from  $30  to  $50  per  toilet  beginning  in  fiscal  year 
1999/2000. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy  to  adopt  Item 
10;  passed  (5-0)  unanimously. 

Resolution  No.  99-01 86:    Amending  the  Public  Utilities  Commission's  toilet  rebate  and 

replacement  program  by  increasing  the  rebate  amount  from 
$30  to  $50  per  toilet  beginning  in  fiscal  year  1999/2000. 


Items  11  and  12  were  considered  together. 

1 1 .  Presentation  on  the  Sunol  Valley  Water  Treatment  Plant  Improvement  Project 
geotechnical/seismic  work  completed  for  Phase  2. 

12.  Presentation  on  the  Sunol  Valley  Water  Treatment  Plant  Improvement  Project  treatment 
plant  and  treated  water  reservoir  site  location  recommendations. 

Patty  Mallett,  Project  Manager  with  the  Bureau  of  System  Planning,  Environment  and 
Compliance.'gave  a  slide  presentation  regarding  the  status  of  the  Sunol  Valley  Water 
Treatment  Plant  Improvement  Project.  Ms.  Mallett  addressed  the  site  and  seismic  issues 
relative  to  the  selection  of  a  future  water  treatment  plant  facility  in  Sunol.  The  sites 
recommended  by  staff  for  evaluation  were  East  Portal,  West  Portal,  Reservoir  B  and  the 
Sunol  Valley  Water  Treatment  Plant  Facility.  A  geotechnical  analysis  was  conducted.  The 
evaluation  criteria  used  to  select  the  best  site  for  the  treatment  facility  was  based  on  fault 
location  cut/fill  slope  stability,  seismic  design  criteria,  earthwork  requirements,  groundwater 
control  and  foundation  design.  Ms.  Mallett  stated  that  the  West  Portal  was  selected  as  the 
optimal  site  for  the  treatment  facility  because  it  was  not  on  a  fault,  has  adequate  space  for 
regulatory/capacity  changes,  minimizes  piping  and  fault  crossings  and  requires  less 
earthwork  than  other  sites. 

Ms  Mallett  concluded  her  report  summarizing  the  recommendations  for  the  SVWTP  project. 
Those  recommendations  include:  capacity  of  the  treatment  facilities  to  be  at  440  mgd  long 
term  and  320  mgd  near  term,  use  of  ozone  and  direct  filtration  treatment  process  at  the  new 
treatment  plant  and  selected  West  Portal  as  the  site  of  the  new  treatment  plant  providing  60 
million  gallons  of  storage.  Ms.  Mallett  noted  that  the  next  process  would  be  developing  the 
Future  Facilities  Plan  and  Conceptual  Engineering  Report  which  would  be  presented  to  the 
Commission. 


*********************** 


President  Caen  took  the  agenda  out  of  order.  Item  1 3  was  deferred  until  after  the  Closed 
Session.  The  Commission  discussed  Item  21  next. 
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PROFESSIONAL  SERVICE  CONTRACTS 


Advertise 


21    Authorizing  advertisement  of  a  Request  for  Proposals  for  prograrn  management 

■    services  for  the  capital  improvement  program.  (Continued  from  the  meeting  of  June  22, 
1999.) 

Mary  Williams,  Project  Manager  with  the  Utilities  Engineering  bureau,  responded  to  the 
concerns  raised  by  proposers  at  the  previous  Commission  meeting.  She  stated  that  in 
response  to  the  recommendation  to  lower  the  bar  for  joint  ventures,  staff  retained  its 
recommendation  for  minimum  annual  revenue  and  program  experience  requirements 
for  primes  and  principal  joint  venture  partners.  The  requirements  for  remaining  partners 
were  eliminated  and  instead  they  are  required  to  demonstrate  siniilar  experience  and 
expertise  in  the  field.  The  PMC  Management  team  will  not  need  to  meet  the  desired 
high  qualifications  but  they  are  also  expected  to  demonstrate  similar  experience  and 
expertise  in  their  field.  Regarding  the  requirement  for  California  license,  staff  upholds 
the  requirement  for  at  least  one  management  team  member  to  be  a  licensed  eng  neer 
in  Califomia.  With  regard  to  pass/fail  screening  process,  staff  recommended  eliminating 
minimum  qualifications  as  a  screening  device  and  instead  evaluate  the  capability  of 
firms  and  management  team  members  against  sconng  critena. 


Public  Comments: 

James  Jefferson,  Jefferson  &  Co.,  commented  that  the  subcontracting  requirements  of 
30  and  10  percent  MBE  and  WBE  presents  a  major  impediment  for  minority  firms  to 
expand.  He  suggested  changing  the  subcontracting  goals  to  project  participation  goals 
of  30  and  10  percent.  He  stated  that  HRC  agreed  to  this  recommendation;  however, 
staff  rejected  it  because  the  goal  of  the  PUC  was  to  have  major  firms  participate  as 
primes. 

Harlan  Kelly.  City  Engineer  and  Deputy  Director  for  the  Department  of  Works 
Engineering  Division  suggested  separating  program  management  from  construction 
management  to  provide  proper  check  and  balance. 

Emilio  Cruz,  representing  O'Brien  Kreitzberg,  complimented  the  Commission  and  staff 
for  their  efforts  on  the  project. 

Responding  to  Mr.  Jefferson's  comment,  Ms.  Williams  pointed  out  that  the  existing 
language  of  the  RFP  does  not  bar  small  minority  firms  from  participating  in  a  joint 
venture  Virginia  Harmon.  Contract  Compliance  Officer  from  the  Human  Rights 
Commission  stated  that  HRC  agreed  this  moming  to  change  the  ^^bcontracting  g^^^^^ 
to  project  participation  goals  and  they  will  allow  consultants    develop  the  r  tearns  as 
they  see  fit  Women  and  minority  firms  may  participate  as  a  prime,  subcontractor  or 
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joint  venture  partner.  Ms.  Harmon  said  that  setting  project  participation  goals  would 
help  remove  the  barriers  for  minority  contractors  to  become  prime  contractors  quicker. 

Commissioner  Cook  remarked  that  it  is  imperative  that  the  prime  contractor  be  a 
licensed  engineer  in  Califomia.  Commissioner  Makras  agreed  and  added  that  the 
license  should  be  required  when  they  submit  their  proposal.  Commissioner  Normandy 
stated  that  the  RFP  requires  one  member  of  the  team  to  have  an  existing  license  and 
one  manager  to  acquire  that  license  at  the  time  of  the  bid  proposal  submission  and 
qives  the  Program  Manager  one  year  to  acquire  the  license.  He  said  requiring  the 
license  now  pre6ludes  us  from  getting  the  best  talent.  Michael  Quan  Manager  of 
Utilities  Engineering  Bureau  noted  that  all  the  managers  responsible  for  design  and 
management  should  be  licensed  at  the  time  of  proposals  or  soon  after. 

Richard  Zaragoza  of  Parsons  stated  that  their  company  demands  their  engineers  to  get 
licensed  in  the  state  where  the  project  is  located  and  they  make  sure  that  their  staff 
pass  the  exam. 

Mike  Saade  of  Bechtel  Infrastructure  Corporation  also  stated  that  their  company  will 
make  sure  that  their  staff  will  qualify  in  time. 

Commissioner  Makras  inquired  whether  construction  management  is  currently  included 
within  the  program  manager's  scope  of  work.  He  said  that  he  understood  that  the 
program  manager  will  deal  with  conceptual  framework  of  the  prograni  and  provide 
management  tools  to  get  it  done  and  a  separate  group  will  be  doing  design  and 
construction  management.  Commissioner  Makras  said  that  he  w^^^^ed  an  independent 
person  fighting  to  keep  costs  down.  Commissioner  Normandy  stated  that  the  intent 
was  the  Program  Management  Team  would  augment  PUC  staff  in  managing  the  people 
who  do  the  design  and  construction  of  the  projects.  He  stated  that  he  would  like  to  see 
the  RFP  include  construction  management  in  the  Program  Managers  scope  of  work. 

Commissioner  Normandy  suggested  continuing  the  matter  to  the  next  meeting  so  that 
the  comments  made  today  from  the  public  and  the  Commission  could  be  considered  in 
drafting  the  final  RFP  including  the  issue  regarding  construction  management^  He 
suggested  that  when  staff  brings  the  item  back  to  the  Commission  he  would  ''ke  to  see 
an  addendum  addressing  all  issues  presented  today,  and  justify  staffs  recommendation 
whether  they  support  or  reject  those  issues. 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Markas.  to  continue  Item 
21  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 
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LEASES  AND  PERMITS 


14.  Authorizing  a  permit  to  Big  Oak  Flat-Groveland  Unified  Sciiool  District. 

Commissioner  IVIakras  inquired  wiietherthe  lease  agreement  allows  subletting  of  tiie 
premises.  Cindy  Lee  of  the  Bureau  of  Commercial  Land  Management  responded  that 
subletting  or  transfer  of  the  property  is  not  allowed  in  the  agreement. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item  14; 
passed  (5-0)  unanimously. 

Resolution  No.  99-0187:    Authorizing  a  permit  to  Big  Oak  Flat-Groveled  Unified  School 

District  for  the  use  of  the  Moccasin  Schoolhouse  and 
adjacent  grounds  for  an  alternative  education  center  for  a 
term  of  one  year  and  a  permit  fee  of  $175.00  per  month. 

15.  Authorizing  the  Director  of  Property  to  acquire  or  condemn  if  necessary,  two  lots 
required  for  the  Southeast  Plant  Booster  Pump  Station  Expansion  Project,  Block  4501, 
Lots  3  and  4  in  San  Francisco. 

Item  15  was  removed  from  the  agenda  by  the  General  Manager. 


16.   Authorizing  the  General  Manager  of  Public  Utilities  to  request  the  Director  of  Property  to 
prepare  and  submit  the  necessary  legislation  to  the  Board  of  Supervisors  for  a 
jurisdictional  transfer  of  a  portion  of  Block  5252,  Lot  1,  totaling  2,968  sq.  ft.,  located  at 
the  Southeast  Treatment  Plant,  to  the  Public  Transportation  Commission  for  an 
electrical  substation. 

Item  16  was  removed  from  the  agenda  by  the  General  Manager. 


CONSTRUCTION  CONTRACTS 

Advertise 

Items  17  and  18  were  considered  together.  Commissioner  Normandy  moved,  seconded  by 
Commissioner  Hom  to  adopt  Items  17  and  18;  passed  (5-0)  unanimously. 

17.    Resolution  No.  99-0188:    Approving  plans  and  specifications  and  authorizing  bid  call 

for  Clean  Water  Program  Contract  No.  CW-226,  Fulton  and 
Vicente  Pump  Station  Abandonment. 
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18.    Resolution  No.  99-0189:  Approving  plans  and  specifications  and  authorizing  bid  call 

for  San  Francisco  Water  Department  Contract  No.  WD- 
2278,  Crystal  Springs  Pipeline  No.  2,  Section  3  and  Sunset 
Supply  Pipeline  Cathodic  Protection. 


Commissioner  Makras  was  excused  at  3:16  P.M. 


Close 

19.   Accepting  the  work  performed  under  San  Francisco  Water  Department  Contract  No. 
WD-2127,  as  satisfactorily  completed. 

President  Caen  inquired  why  the  contractor  did  not  meet  the  MBEAA/BE  participation 
goals.  Commissioner  Cook  recommended  that  a  penalty  be  imposed  on  firms  that  have 
a  track  record  of  non-compliance;  and  they  should  be  excluded  from  bidding  on  our 
contracts.  Virginia  Harmon  of  the  Human  Rights  Commission,  responded  that  since  the 
project  was  essentially  completed,  HRC  staff  negotiated  with  the  contractor  to  fulfill  the 
goals  in  another  project  and  if  the  contractor  fails  to  meet  the  goal  in  one  more  project 
they  would  be  recommended  for  debarment.  She  said  HRC  implemented  a  City-wide 
Diversity  Tracking  System  to  monitor  contractor's  compliance  with  the  City's  contracting 
goals  and  they  encourage  City  departments  to  provide  their  input  regarding  contracts 
let  by  their  agencies. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  to  adopt  Item  19; 
passed  (4-0)  unanimously. 

Resolution  No.  99-0190:    Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2127,  8-Inch  Ductile  Iron  Main 
Installation  in  Battery  Street  between  Vallejo  and  Lombard 
Streets,  in  Jackson  Street  between  Stockton  and  Kearney 
Streets,  and  6-Inch  Ductile  Iron  Main  Installation  in 
Wentworth  Street,  as  satisfactorily  completed;  approving 
Contract  Modification  No.  2  providing  for  an  extension  of 
time  of  29  calendar  days  for  unavoidable  delays;  approving 
an  authorized  deduction  of  $21,600  for  inspection  charges; 
and  authorizing  final  payment  in  the  amount  of  $400  to  the 
Contractor,  P  &  J  Utility  Co. 
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20.   Accepting  the  work  performed  under  San  Francisco  Water  Department  Contract 
No.WD-2146  as  satisfactorily  completed. 

Moved  by  Commissioner  Horn,  seconded  by  Commissioner  Cook,  to  adopt  Item  20; 
passed  (4-0)  unanimously. 

Resolution  No.  99-01 91 :    Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.WD-2146,  8-Inch  Ductile  Iron  Main 
Installation  in  Howard  Street,  Various  locations  between  4'^ 
and  5'^  Street,  and  in  Russ  Street  between  Howard  and 
Folsom  Streets,  as  satisfactorily  completed;  approving  Credit 
Modification  No.  1  for  $26,419.99;  and  authorizing  final 
payment  in  the  amount  of  $3,600  to  the  Contractor  P  &  J 
Utility  Co. 

PROFESSIONAL  SERVICE  CONTRACTS 

Amend 

22.   Assignment  of  a  portion  of  the  financial  advisory  services  contract  from  Artemis  Capital 
Group  to  Dain  Rauscher. 

Commissioner  Cook  recommended  funding  the  contract  for  six  months  to  an  amount 
not  to  exceed  $60,000  and  rebid  the  contract  upon  expiration. 

Commissioner  Makras  expressed  concerns  that  when  we  reassign  contracts,  we  do  not 
know  whether  the  contractor  complied  with  the  City's  contracting  requirements.  William 
Berry,  Assistant  General  Manager  for  Administration  and  Finance,  stated  that  Dain 
Rauscher  complied  with  all  contracting  requirements  including  the  Domestic  Partners 
Ordinance. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Hom  to  approve  Item  22  as 
amended;  passed  (5-0)  unanimously. 

Resolution  No.  99-01 92:    Authorizing  assignment  of  a  portion  of  the  financial  advisory 

services  contract  from  Artemis  Capital  Group  to  Dain 
Rauscher  and  extending  the  financial  advisory  services 
contract  with  Dain  Rauscher/Bartle  Wells  Associates  for  six 
months,  through  December  31,1 999. 
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CLOSED  SESSION 


Items  23,  24  and  25  were  considered  together. 

Commissioner  Makras  moved,  seconded  by  Commissioner  Cook,  to  approve  a  settlement  for 
Items  23,  24  and  25;  passed  (5-0)  unanimously. 

23.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a); 
Existing  Litigation:     Lupe  and  Sogelau  Laula  v.  CCSF 

Resolution  No.  99-0193:    Approving  a  settlement  in  the  case  of  Lupe  and  Sogelau 

Laula  V.  CCSF;  Superior  Court  No.  159-569. 


24.   Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 
Existing  Litigation:     Scott  Hui  v.  CCSF 

Resolution  No.  99-0194:    Approving  a  settlement  in  the  case  of  Scott  Hui  v.  CCSF, 

Unlitigated  Claim  No.  98-W-6015-1. 


25.   Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:     Betty  Peskin/State  Farm  Insurance  Co  v.  CCSF 

Resolution  No.  99-0195:    Approving  a  settlement  in  the  case  of  Betty  Peskin/State 

Farm  Insurance  Co  v.  CCSF,  Unlitigated  Claim  No.  98-W- 
0046  ~  99-02320 


26.   Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portions  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  CCSF  -  Dowd/Milstein 

Lessee:    Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiations:  Price  and  Terms 

Item  26  was  continued  to  the  next  meeting. 
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27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 
Anticipated  Litigation:  As  Plaintiff 

No  action  was  taken. 

28.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:     Bay  Delta  Hearings  before  the  State  Water  Resources 

Control  Board. 

No  action  was  taken. 

29.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:    As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department 
property  on  Bernal  Avenue  in  Alameda  County. 

Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 

Under  Negotiations:      Terms  and  Conditions 

No  action  was  taken. 


30.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

31 .  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:41  P.M.  to  discuss  the  above 
listed  Closed  Session  items: 
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At  5:40  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session. 

32.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

33.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 

The  Commission  resumed  discussion  of  the  Regular  Agenda. 

13.    Consideration  of  the  request  from  the  Pleasanton  Unified  School  District  to  amend  the 
Purchase  and  Sale  Agreement  with  the  District. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  continue 
Item  13  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:43  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION  r 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99*0166 


WHEREAS,  the  San  Francisco  Board  of  Supervisors  signed  the  Memorandum  of 
Understanding  Regarding  Urban  Water  Conservation  in  September  1991  as  Resolution  No. 
707-91;  and 

WHEREAS,  the  California  Urban  Water  Agencies  have  found  that  under  the 
Memorandum  of  Understanding,  the  San  Francisco  Public  Utihties  Commission  is  obligated  to 
replace  8,000-10,000  toilets  per  year  with  ultra  low-flow  toilets  between  FY  93-94  through  FY 
07-08;  and 

WHEREAS,  an  estimated  60%  of  the  water  used  by  the  average  family  in  San 
Francisco  is  used  to  flush  the  home's  or  multifamily  unit's  toilet(s);  and 

WHEREAS,  a  recent  study  showed  that  the  average  resident  in  San  Francisco  saved  29 
gallons  per  day  and  $90  per  year  in  their  water  and  sewer  bill  when  they  installed  a  1.6 
gallons  per  flush  toilet;  and 

WHEREAS,  the  demand  for  the  San  Francisco  Public  Utilities  Commission's  current 
toilet  rebate  program  of  $30  has  waned  from  7,400  in  FY  93-94  to  1,200  in  FY  97-98;  and 

WHEREAS,  the  consumer  demand  for  toilets  under  the  San  Francisco  Public  Utilities 
Commission's  "Toilets  for  $10"  program  has  lessened  from  1,500  toilets  per  sale  to  800-1,000 
toilets  per  sale;  and 

WHEREAS,  overall  funding  spent  for  the  San  Francisco  Public  Utilities  Commission's 
retail  toilet  replacement  and  rebate  programs  would  remain  the  same  and  is  allocated  for  these 
programs  under.  Index  400860;  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  changes  the  amount  of  the  residential  toilet 
rebate  from  $30  to  $50  per  toilet  if  a  customer  applies  for  the  rebate  prior  to  purchasing  a 
toilet  and  replaces  their  existing  inefficient  toilet  with  a  1.6  gallons  per  flush  toilet. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  13  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0187 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Tuolumne  County;  and 

WHEREAS,  The  Big  Oak  Flat-Groveland  Unified  School  District  has  requested  to  enter 
into  an  agreement  for  the  use  of  the  Moccasin  Schoolhouse  and  adjacent  grounds  including  the 
eventual  placement  of  up  to  two  portable  classrooms  for  an  alternative  education  center;  and 

WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  permit  to  the  Big  Oak  Flat-Groveland  Unified  School 
District,  as  Permittee,  for  the  use  of  the  Moccasin  Schoolhouse  and  adjacent  grounds  including 
the  placement  of  two  portable  classrooms  for  an  alternative  education  center  located  in 
Moccasin,  Tuolumne  County,  as  set  forth  in  the  permit  of  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  Hetch  Hetchy  Drawing  No.  C-2038, 
commencing  the  earlier  of  (i)  August  15,  1999  or  (ii)  upon  execution  following  authorization  and 
approval  of  the  PUC  and  expiring  one  (1)  year  from  the  commencement  date  provided  that  the 
Permittee  shall  pay  $175.00  per  month,  reimburse  the  City  for  100%  of  the  real  property  taxes 
assessed  on  the  Permit  area,  pay  all  utility  costs  incurred  from  use  of  the  schoolhouse  and 
adjacent  grounds,  and  repair  and  maintain  the  Permit  Area  and  all  facilities  placed  in  or  on  the 
Permit  Area;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  13  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0188 


WHEREAS,  The  Public  Utilities  Commission  has  a  continuing  Clean  Water  Repair  and 
Replacement  Program  to  repair,  replace,  upgrade,  and  renew  facilities  used  in  the  handling  and 
treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.CW-226,  "Fulton  and  Vicente  Pump  Station  Abandonment";  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Enviroimiental  Review  has 
determined  that  the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically 
exempt  from  environmental  review  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and 

WHEREAS,  The  combined  subcontracting  goal  of  28%  for  Local  Minority  Business 
Enterprise  and/or  Local  Women  Business  Enterprise  has  been  established  for  this  contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Repair  and  Replacement 
Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $200,000;  and 

WHEREAS,  Funds  are  available  from  the  Repair  and  Replacement  Fund  under  Job  Order 
No.  161  IN  (Fund  5C/CPF/R&R,  FAMIS  Project  #CENRNRR02240),  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-226,  "Fulton  and  Vicente  Pump  Station  Abandonment,"  and 
authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of      .Ji  ll  |  3  1999    ■ 


Secretary,  Public  Utilities  Commission 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0189 


WHEREAS,  The  Plans  and  Specifications  for  the  San  Francisco  Water  Department  Contract  No. 
WD  2278  Crystal  Springs  Pipeline  No.  2,  Section  3  and  Sunset  Supply  Pipeline  Cathodic  Protection  have 
been  completed;  and 

WHEREAS,  These  facilities  include  five  (5)  rectifiers,  five  (5)  deep  well  anodes,  and  connecting 
wiring  and  appurtenances  that  will  be  constructed  in  property  in  which  the  City  of  San  Bruno  possesses 
a  legal  interest;  and 

WHEREAS,  The  City  of  San  Bruno  requires  a  "Revocable  Encroachment  Permit"  for  the 
construction  and  fiature  maintenance  of  these  facilities;  and 

WHEREAS,  The  MBEAVBE  subcontracting  goals  for  this  contract  have  been  approved  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  this  Contract;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be  performed 
under  this  Contract  is  categorically  exempt  from  California  Environmental  Quality  Act  and  State 
Guidelines  under  Section  15301  Class  1(f);  and, 

WHEREAS,  Funds  for  said  Contract  are  available  in  Project  CUW  107,  Index  Code  521071 ;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  Plans  and  Specifications  and 
authorizes  bid  call  for  San  Francisco  Water  Department  Contract  No  WD-2278,  Crystal  Springs  Pipeline 
No.  2,  Section  3  and  Sunset  Supply  Pipeline  Cathodic  Protection;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  "Revocable  Encroachment  Permit"  Permit  No.  99-05. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  1  3  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  ^^       V  i.  v 


WHEREAS,  This  Commission  awarded  San  Francisco  Water  Department  Contract  No.  WD-2127, 
8-Inch  Ductile  Iron  Main  Installation  in  Battery  Street  between  Vallejo  and  Lombard  Streets,  and  in 
Jackson  Street  between  Stockton  and  Kearny  Streets;  and  6-Inch  Ductile  Iron  Main  Installation  in 
Wentworth  Street  on  May  13,  1997,  by  Resolution  No.  97-0138;  and 

WHEREAS,  All  work  under  Contract  No.  WD-2127  has  been  performed  to  the  satisfaction  of  the 
San  Francisco  Water  Department;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  imder  San  Francisco 
Water  Department  Contract  No.  WD-2127,  8-Inch  Ductile  Iron  Main  Installation  in  Battery  Street 
between  Vallejo  and  Lombard  Streets,  and  in  Jackson  Street  between  Stockton  and  Kearny  Streets,  and  6- 
Inch  Ductile  Iron  Main  Installation  in  Wentworth  Street,  as  satisfactorily  completed;  approves  Contract 
Modification  No.  2  which  provides  for  an  extension  of  time  of  29  calendar  days  for  unavoidable  delays; 
approves  the  authorized  deduction  of  $21,600.00  for  inspection  charges;  and  authorizes  final  payment  in 
the  amount  of  $400.00  to  the  Contractor,  P  &  J  Utility  Co. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  13  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0191 


WHEREAS,  This  Commission  awarded  San  Francisco  Water  Department  Contract  No.  WD-2146, 
8-Inch  Ductile  Iron  Main  Installation  in  Howard  Street,  Various  locations  between  4th  and  13th  Streets, 
and  in  Russ  Street  between  Howard  and  Folsom  Streets  on  June  13,  1995,  by  Resolution  No.  95-01 1 1; 
and 

WHEREAS,   All  work  under  Contract  No.  WD-2146  has  been  performed  to  the  satisfaction  of 
the  San  Francisco  Water  Department;  and, 

WHEREAS,  Funding  is  available  in  Project  CUW87029  Index  Code  508729;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2146,  8-Inch  Ductile  Iron  Main  Installation  in  Howard  Street, 
Various  locations  between  4th  and  1 3th  Streets,  and  in  Russ  Street  between  Howard  and  Folsom  Streets, 
as  satisfactorily  completed;  approves  Credit  Modification  No.  1  for  $26,419.00;  and  authorizes  final 
payment  in  the  amount  of  $3,600.00  to  the  Contractor,  P  &  J  Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  13  1999   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0192 


RESOLUTION  PROVIDING  FOR  THE  ASSIGNMENT  OF  A  PORTION  OF  THE  PUC 
FINANCIAL  ADVISORY  SERVICES  CONTRACT  TO  DAIN  RAUSCHER  AND  FOR  THE 
EXTENSION  OF  THE  FINANCIAL  ADVISORY  SERVICES  CONTRACT  BY  ONE  YEAR,  AS 
PROVIDED  IN  THE  CONTRACT,  AT  A  COST  NOT-TO-EXCEED  $120,000. 

WHEREAS,  The  Public  Utilities  Connmission  of  the  City  and  County  of  San  Francisco 
(the  "Commission")  has  approved  a  financial  advisory  services  contract  with  Artemis 
Capital  Group  and  Bartle  Wells  Associates  for  a  term  of  one  year  with  two  one-year 
options;  and 

WHEREAS,  Artemis  Capital  Group  has  been  acquired  by  Dain  Rauscher,  a  firm  that 
meets  all  of  the  San  Francisco  contracting  requirements  including  the  provision  of  equal 
benefits  to  domestic  partners;  and 

WHEREAS,  Dain  Rauscher  has  committed  to  continue  to  provide  high-quality  staff 
to  the  PUC;  and 

WHEREAS,  Dain  Rauscher  accepted  all  of  the  terms  and  conditions  of  the  PUC 
financial  advisory  services  contract  including  the  participation  of  the  WBE  partner,  Bartle 
Wells  Associates;  and 

WHEREAS,  The  PUC  has  a  continuing  need  for  financial  advisory  services  which 
extend  through  the  1999-2000  fiscal  year;  now  therefore  be  it 

RESOLVED  by  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  as  follows: 

1.  The  responsibilities,  terms  and  conditions  assigned  to  Artemis  Capital  Group 
under  the  financial  advisory  services  contract  of  the  PUC  are  assigned  to  Dain 
Rauscher. 

2.  The  financial  advisory  services  contract  with  Dain  Rauscher/Bartle  Wells 
Associates  is  extended  for  six  months,  through  December  31,  1999. 

3.  The  cost  of  the  financial  advisory  services  contract  for  1999-2000  is 
established  at  an  amount  not  to  exceed  $60,000  plus  fees  related  to  the  sale  of 

•  bonds  and  other  forms  of  debt  which  are  recoverable  from  debt  proceeds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  99*0193 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  Case  Number  Amount 

LAULA,  LUPE  &  SOGELAU         S/C  159-569  $10,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of  JUL  13  1999 


Secretary,    Public  Utilities  Commssion 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


Resolution  No 


99-0194 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities  Commission,  and  the  City  Attorney,  this 
Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve 
and  settle  the  claims  listed  below  on  the  term  specified  below. 


Case  Name 


Case  Number 


Amount 


Scott  Hui 


98-W-6015-1 


$6,000 . 00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of     JUL  13  1999  ■_  : 


Secretary,   Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0195 


RESOLVED,  That  on  the  recommendation  of  the  General  Manager  of  Public  Utilities,  and  the 
City  Attorney,  this  Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve  and  settle  the 
claims  listed  below  on  the  terms  specified  below. 


Case  Name  Case  Number  Amount 


Betty  Peskin/State  Farm  Insurance  Co.        98-W-0046  —  99-02320  $5,426.81 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  13  1999 


Secretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

July  27, 1999 
1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 

Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 

Hetch  Hetchy  Water  &  Power 

Clean  Water  Program 

Water  Pollution  Control 


BUREAUS 

Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 
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Call  to  order: 


1:37  P.M. 


Roll  Call: 


Present  - 


Vice  President  Frank  L.  Cook,  Commissioner 
E.  Dennis  Normandy,  Commissioner  Victor  G. 
Makras,  Commissioner  Ben  L.  Hom 


Excused  - 


President  Ann  Moller  Caen 


Vice  President  Cook  presided. 


Approval  of  Minutes 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  approve 
the  following  sets  of  Minutes:  Regular  Meeting  of  June  22,  1999,  Special  Meeting  of 
July  1,  1999,  and  Regular  Meeting  of  July  13,  1999;  passed  (4-0)  unanimously. 


Communications 
No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Makras  requested  that  staff  schedule  an  agenda  item  regarding  pass 
through  contracts  at  the  next  PUC  meeting. 

Commissioner  Normandy  requested  that  staff  schedule  an  agenda  item  regarding 
Hetch  Hetchy  Water  &  Power's  business  plan  by  the  end  of  August. 

Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 

Report  of  the  General  Manager 
There  was  none. 

Public  comments  on  matters  that  were  not  on  today's  agenda. 

Alex  Lantsberg  of  the  Southeast  Alliance  for  Economic  Justice,  suggested  including 
a  new  transmission  line  in  the  Hunters  Point  area. 
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REGULAR 


10.  Update  on  the  progress  of  the  Clean  Water  Program  Screening  of  Feasible 
Technologies  (SOFT)  Study. 

Beth  Goldstein  of  the  Bureau  of  System  Planning  Environment  and  Compliance 
gave  a  slide  presentation  regarding  the  status  of  the  Clean  Water  Program 
Screening  of  Feasible  Technologies  (SOFT)  Study.  The  objective  of  the  SOFT 
Study  was  to  identify  feasible  technologies  that  can  be  used  to  adopt  the  solutions 
proposed  in  the  Clean  Water  Program's  Strategic  Plan  and  whether  it  could  be 
applied  on  the  Bayside  watershed.  Ms.  Goldstein  stated  that  the  SOFT  evaluation 
process  will  be  completed  in  four  phases:  Phase  1  -  Identify,  describe  and 
organize  stakeholder  issues  and  concerns  and  design  measurement  criteria  to  be 
used  in  SOFT  evaluation;  Phase  2  -  Evaluate  soft  technologies  using  stakeholder 
values  and  measurement  criteria;  Phase  3  -  Review  soft  evaluations  and  analysis 
with  stakeholders;  and  Phase  4  -  Develop  final  rankings  and  recommendations. 
Ms.  Goldstein  reported  that  Phase  1  had  been  completed.  Site  specific  alternative 
technology  studies  were  also  conducted  and  staff  completed  the  study  for  Mission 
Bay.  A  similar  study  is  ongoing  for  the  Hunters  Point  area. 

1 1 .  Authorizing  the  transfer  of  a  surplus  Water  Pollution  trailer  to  the  Department  of 
Public  Works  for  use  as  a  Human  Services  Support  Center  trailer. 

Carl  Hedleston  of  the  San  Francisco  Department  of  Administrative  Services  urged 
the  Commission's  approval  of  the  transfer. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  adopt 
Item  1 1 ;  passed  (4-0)  unanimously. 

Resolution  No.  99-0196:    Authorizing  the  Public  Utilities  Commission  to  transfer  at 

no  cost  one  surplus  Water  Pollution  trailer  to  the 
Department  of  Public  Works  for  use  by  the  Department 
of  Human  Services  as  a  Human  Services  Support 
Center  trailer  for  displaced  fire  victims  at  fire  sites. 

12.  Approving  the  distribution  of  400  ultra  low  flow  toilets  to  low-income  housing  units  in 
San  Francisco. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  adopt 
Item  12;  passed  (4-0)  unanimously. 
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Resolution  No.  99-0197:    Approving  the  distribution  of  400  ultra  low  flow  toilets  to 

low-income  housing  units  managed  by  nonprofit  housing 
organizations  in  San  Francisco. 


LEASES  AND  PERMITS 

13.     Authorizing  a  permit  with  Nextlink  California,  L.L.C.,  to  install,  maintain,  use,  and 
repair  a  telecommunications  conduit  within  a  portion  of  Parcel  161  of  Bay  Division 
Pipeline  Nos.  3  and  4  right-of-way,  located  in  Sunnyvale,  Santa  Clara  County. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  adopt  Item 
13;  passed  (4-0)  unanimously. 

Resolution  No.  99-0198:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Nextlink  California,  L.L.C.,  to 
install,  maintain,  use,  and  repair  a  telecommunications 
conduit  within  a  portion  of  Parcel  161  of  Bay  Division 
Pipeline  Nos.  3  and  4  right-of-way,  located  in  Sunnyvale, 
Santa  Clara  County. 


CONSTRUCTION  CONTRACTS 

Advertise 

Items  14  and  15  were  called  together. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  adopt  Items  14 
and  15;  passed  (4-0)  unanimously. 

14.  Resolution  No.  99-0199:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  San  Francisco  Water  Department  Contract 
No.  WD-2241,  12-Inch  Ductile  Iron  Feeder  Main 
Installation  in  Terry  Francois  Boulevard  between  Third 
and  Mission  Rock  Streets. 

15.  Resolution  No.  99-0200:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  San  Francisco  Water  Department  Contract 
No.  WD-2276,  8-Inch  Ductile  Iron  Main  Installation  in 
Brannan  Street  between  Delancey  and  Third  Streets;  in 
Second  Street  Between  Townsend  and  Harrison  Streets; 
in  Taber  Plaza  and  in  South  Park  between  Second  and 
Third  Streets. 
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Items  16,  17,  18,  19,  and  20  were  called  together. 


Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  adopt  Items  16,  17, 
18,  19,  and  20;  passed  (4-0)  unanimously. 

16.     Resolution  No.  99-0201:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  Clean  Water  Program  Contract  No.  CW-177, 
Sacramento/PierceAA/ilmot  Streets  Sewer  Replacement. 


17.  Resolution  No.  99-0202:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  Clean  Water  Program  Contract  No.  CW-210, 
Polk/Francisco/Quincy  Streets  Sewer  Replacement. 

18.  Resolution  No.  99-0203:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  Clean  Water  Program  Contract  No.  CW-231, 
Leavenworth  Street  Sewer  Replacement. 

19.  Resolution  No.  99-0204:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  Clean  Water  Program  Contract  No.  CW-238, 
Peabody  Street  Sewer  Replacement. 

20.  Resolution  No.  99-0205:    Approving  the  plans  and  specifications  and  authorizing 

bid  call  for  Clean  Water  Program  Contract  No.  CW-246, 
Clay  and  Sacramento  Streets  Sewer  Replacement. 


Award 


21.     Awarding  San  Francisco  Water  Department  Contract  No.  WD-2277,  Sunol  Valley 
Water  Treatment  Plant  Decant  Sump  Modification. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  adopt 
Item  21;  passed  (4-0)  unanimously. 

Resolution  No.  99-0206:    Water  Treatment  Plant  Decant  Sump  Modification,  in  the 

amount  of  $393,000  to  the  lowest  responsive  and 
responsible  bidder,  Millard  Tong  Construction  Co. 


22.     Awarding  San  Francisco  Water  Department  Contract  No.  WD-2284,  Bay  Division 
Pipeline  Nos.  1  and  2  Timber  Trestle  Repairs. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  22;  passed  (4-0)  unanimously. 
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Resolution  No.  99-0207:    Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2284,  Bay  Division  Pipeline  Nos.  1  and  2  Timber 
Trestle  Repairs,  in  the  amount  of  $576,670  to  the  lowest 
responsive  and  responsible  bidder.  Miller  Thompson 
Constructors,  Inc. 


23.     Awarding  San  Francisco  Water  Department  Contract  No.  WD-2294,  Alameda  Creek 
Diversion  Dam  -  Erosion  and  Miscellaneous  Repairs. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Horn,  to  adopt 
Item  23;  passed  (4-0)  unanimously. 

Resolution  No.  99-0208:    Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2294,  Alameda  Creek  Diversion  Dam  -  Erosion  and 
Miscellaneous  Repairs,  in  the  amount  of  $385,000,  to 
the  lowest  responsive  and  responsible  bidder,  Gordon  N. 
Ball,  Inc./Mendelian  Construction,  Inc.,  AJV. 


Commissioner  Makras  was  excused  at  2:00  P.M. 

24.  Awarding  Clean  Water  Program  Contract  No.  CW-1 96,  Westside  Transport  Grit 
Flushing. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  adopt 
Item  24;  passed  (3-0)  unanimously. 

Resolution  No.  99-0209:    Awarding  Clean  Water  Program  Contract  No.  CW-1 96, 

Westside  Transport  Grit  Flushing",  in  the  amount  of 
$11 4,000,  to  the  lowest  responsible  and  responsive 
bidder.  Homer  J.  Olsen,  Inc. 

Close 

25.  Accepting  the  work  performed  for  Clean  Water  Program  Contract  No.  CW-1 04,  24' 
Avenue/California  Street  Sewer  Replacement. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  25;  passed  (3-0)  unanimously. 
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Resolution  No.  99-0210:    Accepting  the  work  performed  for  Clean  Water  Program 

Contract  No.  CW-104,  24'^  Avenue/California  Street 
Sewer  Replacement;  approving  contract  modification 
No.  1  in  the  credit  amount  of  $4,345;  and  approving  final 
payment  in  the  amount  of  $12,909  to  the  contractor, 
Harty  Pipelines,  Inc. 


PROFESSIONAL  SERVICE  CONTRACTS 


Commissioner  Makras  returned  at  2:05  P.M. 


Advertise 

26.     Authorizing  advertisement  of  a  Request  for  Proposals  for  program  management 
services  for  the  capital  improvement  program.     (Continued  from  the  meeting  of 
July  13,  1999) 

Mary  Williams  of  the  Utilities  Engineering  Bureau  responded  to  concerns  raised  at 
the  last  Commission  meeting  and  they  were  addressed  as  follows: 

(1)  Program  Participation  Goals  -  Ms.  Williams  stated  that  staff  has  incorporated 
language  in  the  RFP  to  allow  aggregation  of  subconsultant  and  prime 
participation  by  minority  and  women  owned  business. 

(2)  Responsibility  for  Design  -  The  RFP  has  been  corrected  indicating  that  the  PUC 
will  be  the  responsible  engineer  of  record  or  DPW,  or  a  design  consultant  that  is 
selected  separately  from  the  program  manager. 

(3)  Integration  of  Program  and  Construction  Management  -  The  RFP  was  changed 
to  indicate  that  the  PUC  or  DPW  will  manage  construction  activities. 

(4)  California  License  Requirement  -  The  RFP  indicates  that  a  California  license  is 
required  at  the  time  the  proposals  are  submitted. 

(5)  Issue  of  Checks  and  Balances  -  Ms.  Williams  indicated  that  checks  and 
balances  are  inherent  in  the  contract  and  in  Commission's  approval  of  various 
actions.  Also  there  would  be  an  annual  process  of  scoping  the  contract. 

Commissioner  Makras  noted  that  the  Commission  received  a  letter  from  Patricia 
Meager  commenting  on  how  PUC  was  proceeding  with  the  RFP.  Commissioner 
Makras  stated  that  he  reviewed  Ms.  Meager's  letter  and  the  analysis  of  two  legal 
cases  mentioned  (Baldwin-Lima-Hamilton,  and  the  Domar  Electric  vs.  City  of  Los 
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Angeles)  and  he  did  not  agree  with  the  legal  analysis  presented.  Comnnissioner 
Makras  stated  that  he  had  asked  the  General  Manager  to  invite  Ms.  Meager  to 
today's  meeting.  He  asked  whether  Ms.  Meager  was  present.  She  was  not.  He 
said  he  wanted  to  ask  Ms.  Meager  who  her  client  was,  whether  her  client  was  a 
prospective  bidder,  and  did  her  client  meet  the  minimum  requirements  of  the  RFP. 
Ms.  Meager's  letter  alleged  that  the  RFP  was  tailored  to  one  competitor  and 
Commissioner  Makras  wanted  to  know  who  would  that  be. 

Commissioner  Makras  suggested  the  following  changes  to  the  RFP  which  were 
discussed  and  agreed  upon  as  they  proceeded: 

UNDER  "OFFICIAL  ADVERTISEMENT  FOR  CONTRACT  CS-524" 

Page  2  -  Qualifications  of  Proposers,  Line  #2,  insert  the  word  "collectively"  -  to  read 
"To  qualify  as  a  prime  for  this  contract,  an  individual  prime  or  the  principal 
partner  of  a  joint  venture  with  at  least  a  35%  share  must  collectively 
demonstrate  financial  capability..." 

Page  3  -  Submittals,  Line  #1 ,  delete  "brief,  "The  proposal  should  be  bfief,  clean 
and  concise..." 

Page  3  -  MBE/WBE/LBE  Utilization,  2"'^  paragraph,  last  sentence  -  Insert  "Public 
Utilities  Commission  in  collaboration  with"  -  to  read  "Program 
participation  goals  for  subsequent  years  of  this  contract  may  be  adjusted 
by  the  Public  Utilities  Commission  in  cooperation  with  the  Human  Rights 
Commission." 

Page  4  -  Selection  Process,  1®'  paragraph,  insert  and  delete  -  "The  SFPUC  shall 
appoint  an  Evaluation  Panel  to  evaluate,  score,  and  rank  proposals  based 
on  the  criteria  outlined  in  the  Evaluation  Score  Sheets,  capability  of  the 
firms  and  PMC  management  team  members,  program  understanding  and 
approach... 

Page  4  -  Selection  Process,  second  paragraph  -  insert  sentence  -  "The  negotiated 
contract  would  be  brought  back  to  the  Public  Utilities  Commission  for  final 
approval." 

UNDER  "PROGRAM  MANAGEMENT  SERVICES  REQUEST  FOR  PROPOSAL": 

Page  3  -  SFPUC  Utilities  Engineering  Bureau  ,1^*  paragraph,  insert  "DPW"  -  to 

read  "UEB,  DPW,  or  any  other  City  Engineer,  or  a  design  consultant  under 
separate  contract  shall  be  the  engineer  of  record  for  all  SFPUC  projects  in 
the  capital  program  ..." 
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SFPUC  Utilities  Engineering  Bureau,  2""^  paragraph,  insert  "DPW"  -  to 
read  "UEB,  DPW,  or  any  other  City  Engineer  shall  be  the  construction 
manager  for  all  SFPUC  projects  in  the  capital  program..." 

\V.  PROGRAM  APPROACH,  Program  Organization,  delete  the  last 
sentence  -  "The  PMC  shall  not  take  over  program  functions  performed  by 
City  Staff ..." 

2"^^  paragraph  ,  insert  "targeted"  -  to  read  "This  contract  for  program 
management  services  covers  a  group  of  SFPUC  projects  for  which  $500 
million  in  funding  is  targeted,  ..." 

SCOPE  OF  SERVICES,  3"^  paragraph,  insert  "at  its  sole  cost  and 
expense"  -  to  read  "The  PMC  shall  arrange  as  its  sole  cost  and  expense 
for  and  furnish  office  space  in  San  Francisco  for  the  program  to  insure 
close  ...". 

Delete  the  last  sentence  -  "The  space  requirements  are  estimated  at 
10,000  to  15,000  square  feet,  preferably  in  the  Civic  Center  area. " 
Commissioner  Makras  stated  that  he  wanted  it  clear  that  the  office  space 
is  the  Program  Manager's  responsibility. 

Page  12  -  CONTENTS  OF  PROPOSAL,  Qualifications  of  Prime  PMC  Consultant, 
3"^  paragraph,  insert  -  "Individual  prime  consultants... must  either 
individually  or  collectively  demonstrate  financial  capability..." 

Page  2  -  Qualifications  of  Proposers,  Line  #2,  insert  "either  individually  or"  to 
conform  to  the  change  to  page  12. 

Page  20,  Tours,  3^^  line,  delete  the  word  "not"  -  "The  information  they  provide  is  mi 
required  to  respond  to  this  Request  for  Proposals." 

Commissioner  Makras  requested  that  staff  make  changes  to  the  RFP  so  that  the 
Program  Manager  to  be  selected  would  be  asked  to  do  conceptual  and  schematic 
design  work.  Then  through  the  bid  process,  we  hire  someone  to  provide  design 
services.  He  said  the  RFP  as  it  is  written  leaves  the  Program  Manager  to  design 
the  entire  program.  Commissioner  Normandy  stated  that  the  Program  Manager  or 
the  program  management  team  could  not  be  involved  in  the  design  process.  He 
suggested  keeping  the  RFP  silent  on  the  design  management  part  of  the  program 
or  keep  it  in  general  term  that  it  is  a  standard  industry  practice. 

Public  Comments 

Leslie  Abbott,  representing  Local  21,  commented  that  internal  management  staff  for 
the  project  is  insufficient.  She  suggested  providing  additional  training  to  in-house 
staff  outside  of  the  program  management  consultant. 
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Commissioner  Normandy  commented  on  the  overall  process  involved  in  getting  the 
RFP  to  this  point.  Firstly,  he  emphasized  the  degree  of  thought,  care  and  attention 
put  forth,  as  evidenced  even  by  the  discussion  at  this  particular  meeting.  Secondly, 
he  pointed  out  the  diligent  responsiveness  to  all  parties'  concerns:  as  proven  by  the 
chart  prepared  by  Mary  Williams  which  detailed  every  concern,  analyzed  the  issues, 
and  addressed  the  same,  either  favorably  or  unfavorably,  but  definitely  taken  into 
account.  Lastly,  he  stated  that  because  ours  is  not  a  perfect  world,  there  is  no  way 
every  single  contingency  can  be  foreseen.  The  program  management  process  will 
be  ongoing  over  a  long  period  of  time,  and  will  be  refined  as  needed.  He  reiterated 
his  invitation  to  all  concerned  to  partner  with  the  PUC  in  making  sure  we  are  doing 
the  very  best  for  our  rate  payers,  for  the  citizens  of  San  Francisco  and  for  all  of  the 
other  people  we  serve  from  here  to  Hetch  Hetchy.  He  said  that  he  would  like  to 
move  ahead  and  not  delay  this  further. 

Commissioner  Normandy  suggested  amending  the  resolved  clause  to  change  the 
phrase  "for  a  period  not  to  exceed  four  years"  to  "an  initial  period  of  four  years"  to 
read:  "Resolved  that  the  San  Francisco  Public  Utilities  Commission  authorizes  it 
staff  to  advertise  a  Request  for  Proposals  for  program  management  services  in 
support  of  its  capital  improvement  program,  for  an  initial  period  of  four  years."  He 
stated  that  he  did  not  want  to  put  a  limitation  on  the  contract  since  we  cannot 
forecast  our  needs  and  fund  requirements. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  to  adopt 
Item  26  as  amended;  passed  (4-0)  unanimously. 

Resolution  No.  99-021 1 :    Authorizing  advertisement  of  a  Request  for  Proposals  for 

program  management  services  in  support  of  its  capital 
improvement  program  for  an  initial  period  of  four  years. 

Commissioner  Makras  commented  on  the  process.  He  said  that  the  RFP  had 
changed  substantially  from  the  one  given  to  the  Commission  on  December  16, 
1998.  He  noted  that  either  we  did  not  know  much  then,  or  the  process  really  worked 
and  we  have  a  fabulous  RFP.  He  pointed  out  that  there  were  inconsistencies  such 
as,  at  the  last  meeting  the  RFP  said  there  were  four  divisions  in  UEB,  and  at  this 
meeting  it  says  there  are  five  divisions.  Also,  documents  referring  to  the  members 
of  the  task  force  do  not  show  the  two  most  important  members  of  the  task  force  - 
the  General  Manager  and  the  UEB  Manager. 

Commissioner  Makras  said  that  he  had  requested  a  "black  line"  issue  of  the  RFP 
which  was  not  provided.  He  said  he  wanted  to  raise  the  bar  so  that  all  of  our 
documents  have  consistency.  When  bidders  spend  tens  of  thousands  of  dollars  to 
compete  on  these  contracts  our  documents  should  be  consistent  and  at  the  highest 
level.  He  asked  if  anyone  thought  there  was  a  better  way  of  doing  business.  There 
was  no  response.  He  said  he  wanted  the  record  to  reflect  that  that's  the  bar  and  the 
standard  we  all  are  adhering  to. 
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Award 


27.     Authorizing  the  General  Manager  of  Public  Utilities  to  negotiate  and  execute 
contracts  with  the  selected  pool  of  consultants,  Brown,  Vence  and  Associates, 
Newcomb  Anderson  Associates,  and  ESS  Engineering,  to  provide  as-needed 
energy-engineering  professional  services  for  a  total  cost  not  to  exceed  $920,000 
over  four  years. 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Hom  to  adopt  Item 
27.  Commissioner  Makras  stated  that  he  does  not  support  the  item  as  he  believed 
that  it  does  not  give  us  the  benefits  for  the  cost  of  services  that  would  be  provided. 
Vice  President  Cook  suggested  continuing  the  item  to  the  call  of  the  Chair  and 
reschedule  it  when  there  is  a  full  Commission  and  to  give  time  for  staff  to  present  a 
better  overview  of  cost  and  benefit  of  these  contracts.  Commissioner  Normandy 
and  Commissioner  Hom  withdrew  their  motion. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  continue 
Item  27  to  the  call  of  the  Chair;  passed  (4-0)  unanimously. 


CLOSED  SESSION 

28.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 


Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 


Property: 

Parties  Negotiating: 
Under  Negotiation: 


500+acres  of  San  Francisco  Water  Department  property 
on  Bernal  Avenue  in  Alameda  County. 
Lymburn/Thompson/Malamut 
City  of  Pleasanton 
Terms  and  Conditions 


Item  28  was  continued  to  the  meeting  of  July  29,  1999. 


29.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portions  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:         CCSF  -  Dowd/Milstein 

Lessee:  Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiation:  Price  and  Terms 

Item  29  was  continued  to  the  meeting  of  July  29,  1 999. 
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30.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:  Bay  Delta  Hearings  before  the  State  Water  Resources 

Control  Board. 

Item  30  was  continued  to  the  meeting  of  August  1 0,  1 999. 


31 .     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  Negotiating:         CCSF  -  Dowd/Kubick 

San  Francisco  City  College 
Under  Negotiation:  Terms 

Item  31  was  continued  to  the  meeting  of  July  29,  1999. 


At  3:08  P.M.,  Commissioner  Makras  was  excused. 


32.     Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 


33.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Horn,  to  assert 
the  attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  3:10  P.M.  to  discuss  the 
above  listed  Closed  Session  items: 

At  4:40  P.M.,  the  Commission  reconvened  in  open  session. 
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34.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

35.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned  at  4:20  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0196 


WHEREAS,  The  City  and  County  of  San  Francisco  wishes  to  maximize  the  use  of 
its  resources;  and 

WHEREAS,  The  Department  of  Administrative  Services  and  the  Department  of 
Human  Services  has  a  need  for  a  mobile  Human  Services  Support  Center  for  victim 
processing  after  a  fire;  and 

WHEREAS,  The  Public  Utilities  Commission  has  a  surplus  trailer  that  could  be  used 
for  a  mobile  Human  Services  Support  Center,  and 

WHEREAS,  The  Mayor's  Office  of  Emergency  Services  has  allocated  $10,000  in 
funding  to  renovate  the  PUC  trailer;  and 

WHEREAS,  The  transfer  of  the  PUC  trailer  and  all  minor  renovations  will  be  made  at  no 
cost  to  the  PUC,  and  ownership  and  all  personal  and  physical  liability  will  become  the 
responsibility  of  the  Department  of  Public  Works;  and  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  at  no  cost  of  one  (1) 
surplus  PUC  trailer  to  the  Department  of  Public  Works  for  use  by  the  Department  of  Human 
Services  as  a  Human  Services  Support  Centerfor  processing  fire  victims  at  a  fire  sites;  and  be 
it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  by 
any  City  official  in  connection  with  such  transfer  are  hereby  ratified,  approved  and  confirmed  by 
this  Commission;  and  be  it 

FURTHER  RESOLVED.  That  upon  approval  by  this  Commission,  the  General  Manager 
of  the  Public  Utilities  Commission  is  hereby  authorized  and  directed  to  execute  said  transfer. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  27  1999  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0197 


WHEREAS,  the  San  Francisco  Board  of  Supervisors  signed  the  Memorandum  of 
Understanding  Regarding  Urban  Water  Conservation  in  September  1991  as  Resolution  No.  707-91 ; 
and 

WHEREAS,  under  the  Memorandum  of  Understanding,  the  San  Francisco  Public  Utilities 
Commission  is  obligated  to  replace  a  minimum  of  8,000-10,000  toilets  per  year  with  ultra  low-flow 
toilets  between  FY  93-94  through  FY  00-01 ;  and 

WHEREAS,  the  Customer  Service  Bureau  began  its  toilet  rebate  program  in  FY  94-95  and 
needs  to  meet  the  shortfall  on  toilet  replacement  due  to  the  delay  of  its  toilet  rebate  program  by  one 
year;  and 

WHEREAS,  most  low-income  housing  developments  cannot  afford  the  capital  costs  to 
replace  their  high  water  using  toilets  with  ultra  low  flow  toilets;  and 

WHEREAS,  many  of  these  units  have  a  high  density  of  people  using  these  toilets  and 
replacement  of  these  toilets  will  generate  a  substantial  amount  of  water  savings  for  the  City;  and 

WHEREAS,  the  cost  per  toilet  for  this  program  would  be  $53  dollars  per  toilet  and  due  to  the 
higher  density  in  low-income  housing,  the  expected  savings  is  an  average  of  35  gallons  of  water  per 
year  per  day  and  will  result  in  a  savings  to  the  nonprofit  organizations  as  well  as  taxpayers  who  help 
support  these  low-income  housing  units  of  $104  per  toilet  per  year;  and 

WHEREAS,  the  toilets  have  already  been  purchased  by  the  funds  in  FY  98-99's  budget. 
Project  501 ,  Index  400860  as  a  part  of  the  San  Francisco  Public  Commission's  successful  toilet  sale 
program  where  1 1,600  toilets  were  distributed  during  FY  98-99;  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  approves  that  the  Customer  Service  Bureau 
distribute  400  ultra-low  flow  toilets  to  nonprofit  housing  organizations  that  rent  apartments  to  low- 
income  residents  of  San  Francisco  without  any  cost  to  these  organization  as  long  as  the  Customer 
Service  Bureau  verifies  the  installation  of  these  toilets  in  their  San  Francisco  properties. 

/  hereby  certify  that  the  foregoing  resolutiorL  waSf^dopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0198 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under 
tlie  jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 


WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility,  has  requested  to 
enter  into  an  agreement  for  installing  a  telecommunications  conduit  in  the  Permit  Area; 
and 


WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California 
public  utility,  as  Permittee,  for  the  purpose  of  installing  a  telecommunications  conduit 
within  the  Permit  Area  located  in  Sunnyvale,  Santa  Clara  County,  as  set  forth  in  the  Permit 
of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown 
on  SFPUC  Drawing  No.  B-4731  of  the  Permit,  commencing  upon  authorization  and 
approval  of  said  permit  by  Commission  and  expiring  upon  written  notice  from  City 
revoking  this  Permit  provided  that  the  Permittee  shall  pay  a  $750.00  permit  processing 
fee,  and  $7,680.00  annual  use  fee,  payable  in  monthly  installments  in  the  amount  of 
$640.00,  with  annual  (CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved 
and  confirmed  by  this  Commission;  and  be 


FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


ommission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0199 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement 
Program  to  provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to 
reduce  the  water  distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and 
pressure,  and  improve  water  quality;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water 
Department  Contract  WD-2241,  12-inch  Ductile  Iron  Main  Installation  in  Terry  Francois 
Boulevard  between  Third  and  Mission  Rock  Streets,  and  which  Contract  is  an  integral  part  of  the 
Main  Replacement  Program; 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  the  Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review 
as  a  Class  1(b)  Project  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  multi-year  capital  project 
CUW-850,  Feeder  Main  Replacement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
San  Francisco  Water  Department  Contract  No.  WD-224 1 ,  12-inch  Ductile  Iron  Main  Installation 
in  Terry  Francois  Boulevard  between  Third  and  Mission  Rock  Streets. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^''^i^sof   JUL  27  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0200 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  quality,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2276,  8-Inch  Ductile  Iron  Main  Installation  in  Brannan  Street  between  Delancey  and  Third 
Streets;  in  Second  Street  between  Townsend  and  Harrison  Streets;  and  in  Taber  Plaza  and  in  South  Park 
between  Second  and  Third  Streets,  which  Contract  is  an  integral  part  of  the  Main  Replacement  Program, 
and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  the 
Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b)  Project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  the  Water  Department  1 999-2000  Fiscal  Year 
Capital  Improvement  Projects  Budget,  CUW  870  for  Water  Main  Replacement,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2276,  8-Inch  Ductile  Iron  Main  Installation  in  Brannan 
Street  between  Delancey  and  Third  Streets;  in  Second  Street  between  Townsend  and  Harrison  Streets;  and 
in  Taber  Plaza  and  in  South  Park  between  Second  and  Third  Streets,  and  authorizes  the  Utilities  Engineerir^ 
Bureau  to  advertise  for  bids  for  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUL  27  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  9  "  0  2  0  1 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to 
replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-177,  "Sacramento  /  Pierce  /  Wilmot  Streets  Sewer  Replacement,"  to  replace  the 
existing  8-inch  diameter  iron  stone  pipe  (ISP)  and  1 8-inch  diameter  vitrified  clay  pipe  (VCP)  sewers 
with  12-inch  and  27-inch  diameter  VCP  sewers  and  12-inch  diameter  polyethylene  pipe  (PEP) 
sewers  on  Sacramento  Street  between  Maple  Street  and  Spruce  Street,  Pierce  Street  between  Green 
Street  and  Union  Street,  and  Wilmot  Street  between  Webster  Street  and  Fillmore  Street;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and  ^■ 

WHEREAS,  Subcontracting  goals  of  17%  for  Local  Minority  Business  Enterprise  (MBE) 
and  5%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $308,641 ;  and 

WHEREAS,  Funds  for  this  Contract  will  be  available  at  the  time  of  contract  award  from  the 
1994  Sewer  Bond  Fund  under  Job  Order  No.  1605N  (Fund  5C/CPF/95A,  FAMIS  Project  No. 
CENSR4SI3740);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-177,  "Sacramento  /  Pierce  /  Wilmot  Streets  Sewer 
Replacement",  and  authorizes  advertisement  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   JUL  27  199r 


1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0202 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to  replace 
structurally  inadequate  sewers;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program  Contract  No. 
CW-210,  "Polk/Francisco/Quincy  Streets  Sewer  Replacemenf,  to  replace  the  existing  sewers  on  Polk 
Street  from  Filbert  to  Greenwich  Streets  and  Quincy  Street  from  California  to  Pine  Streets  with 
approximately  559  linear  feet  of  12-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  and  lining 
approximately  469  linear  feet  of  the  existing  sewer  on  Francisco  Street  from  Van  Ness  Avenue  to  Polk 
Street  with  12-inch  outside  diameter  folded  poly-vinyl  chloride  (PVC)  pipe;  and  to  perform  pavement 
renovation  work  on  Quincy  Street  from  California  Street  to  Pine  Street;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  1 5%  for  Local  Minority  Business  Enterprise  and  6%  for 
Local  Women  Business  Enterprise  have  been  established  for  this  Contract  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $225,765,  of  which 
$217,665  is  for  sewer  work  and  $8,100  is  for  street  reconstruction  work;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  will  be  available  at  the  time  of  contract 
award  from  the  Repair  and  Replacement  Fund  under  Job  Order  No.  1 630N,  (Fund  5C/CPF/R&R,  FAMIS 
Project  No.  CENRNRR01040)  and  funds  for  the  street  pavement  renovation  work  are  available  from  the 
Department  of  Public  Works  /  Bureau  of  Engineering  Program  20  Sales  Tax  Funds  under  Job  Order  No. 
7449E  (Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Clean 
Water  Program  Contract  No.  CW-210,  "Polk/Francisco/Quincy  Streets  Sewer  Replacemenf  and 
authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing^  (^^1^'°'^       adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of   JUL 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  9  9  ~  0  2  0  3 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to  replace 
structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program  Contract  No. 
CW-23 1 ,  "Leavenworth  Street  Sewer  Replacement"  to  replace  the  existing  sewers  with  approximately  8 1 8 
linear  feet  of  12-inch  diameter  vitrified  clay  pipe  (VCP)  and  675  linear  feet  of  1 5-inch  diameter  VCP  sewers, 
to  slipline  the  existing  3'  x  5'  brick  sewer  with  21  linear  feet  of  12-inch  diameter  no-dig  VCP  on 
Leavenworth  Street  from  Sacramento  to  Clay  Streets,  from  Jackson  to  Washington  Streets,  from  Lombard 
to  Greenwich  Streets,  and  from  Eddy  to  O'Farrell  Streets,  and  to  perform  pavement  renovation  work  on 
Leavenworth  Street  from  Sacramento  to  Jackson  Streets  and  from  Eddy  to  O'Farrell  Streets;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  20%  for  Local  Minority  Business  Enterprise  (MBE)  and  6% 
for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $594,480,  of  which  $386,240 
is  for  the  sewer  work  and  $208,240  is  for  the  pavement  renovation  work;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  are  available  from  the  Repair  and 
Replacement  Fund  under  Job  Order  No.  1 784N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR02040) 
and  funds  for  the  street  pavement  renovation  work  are  available  from  the  Department  of  Public  Works  / 
Bureau  of  Engineering  capital  funds  for  transportation  projects  under  Job  Order  No.  7449E  (Fund 
3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Clean 
Water  Program  Contract  No.  CW-23 1,  "Leavenworth  Street  Sewer  Replacement"  and  authorizes 
advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  forei 
at  its  meeting  of  JUL  (■ 


]oing  resolution  was  adopted  by  the  Public  Utilities  Commission 

!7m  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99*0204 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement 
program  to  replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water 
Program  Contract  No.  CW-238,  "Peabody  Street  Sewer  Replacement"  to  replace  the 
existing  sewer  with  approximately  430  linear  feet  of  12-inch  diameter  vitrified  clay 
pipe  (VCP)  sewer  on  Peabody  Street  from  Sunnydale  Avenue  to  the  Southerly  Dead- 
End;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental 
Review  has  determined  that  the  Clean  Water  Program's  sewer  replacement  program 
is  categorically  exempt  from  environmental  review  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  17%  for  Local  Minority  Business 
Enterprise  (MBE)  and  5%  for  Local  Women  Business  Enterprise  (WBE)  have  been 
established  for  this  Contract  by  the  HRC  Contract  Compliance  Officer  assigned  to 
monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is 
$87,125;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  will  be  available 
from  the  Repair  and  Replacement  Fund  under  Job  Order  No.  01 03 J  (Fund 
5C/CPF/R&R)  at  the  time  of  contract  award;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and 
specifications  for  Clean  Water  Program  Contract  No.  CW-238,  "Peabody  Street 
Sewer  Replacement"  and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  

JUL  27  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
.  RESOLUTION  NO.  99'0205 

WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to 
replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-246,  "Clay  and  Sacramento  Streets  Sewer  Replacement",  to  replace  the  existing 
sewers  with  12-inch  and  15-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  and  to  slipline  the 
existing  brick  sewer  with  14-inch  and  24-inch  diameter  polyethylene  pipe  (PEP)  on  Clay  Street  ti-om 
Taylor  to  Jones  Streets;  Sacramento  Street  from  Battery  to  Sansome  Streets,  from  Mason  to  Taylor 
Streets,  and  from  Kearny  Street  to  Grant  Avenue;  and  to  replace  the  pavement  on  Clay  Street  from 
Taylor  to  Jones  Streets  and  on  Sacramento  Street  from  Battery  to  Sansome  Streets  and  from  Mason 
to  Taylor  Streets;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  20%  for  Local  Minority  Business  Enterprise  (MBE) 
and  5%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $638,865  of  which 
$445,050  is  for  the  sewer  work  and  $193,815  is  for  the  pavement  renovation  work;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  are  available  from  the  Repair  and 
Replacement  Fund  under  Job  Order  No.  1777N,  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR01340)  and  funds  for  the  street  pavement  renovation  work  are  available  from  the 
Department  of  Public  Works  /  Bureau  of  Engineering,  Program  20  Sales  Tax  Fund  under  Job  Order 
No.  7449E  (Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-246,  "Clay  and  Sacramento  Streets  Sewer  Replacement" 
and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of  _ 


JUL 


j^u^io^^as  adopted  by  the  Pub 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0206 


WHEREAS,  Under  SFPUC  Resolution  No.  99-0098  adopted  on  April  13,  1999,  the  SFPUC 
approved  the  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD-2277,  Sunol  Valley  Water  Treatment  Plant  Decant  Sump  Modification;  and 

WHEREAS,  the  Sunol  Valley  Water  Treatment  Plant  Decant  Sump  Modification  is  essential 
to  the  water  treatment;  and 

WHEREAS,  3  bids  for  this  work  ranging  from  $393,000  to  $421,811  were  received  and 
publicly  opened  on  June  3,  1999;  and 

WHEREAS,  review  of  the  bids  indicated  that  Millard  Tong  Construction  Co.  is  the  lowest 
responsible  and  responsive  bidder  at  $393,000;  and 

WHEREAS,  Funding  for  this  construction  contract  is  available  in  the  Project  CUW161, 
Rehab  and  Upgrade  of  Water  Treatment  Facilities,  Index  Code:  53161 1;  and 

.    •   WHEREAS,  the  SFPUC  Staff  recommends  accepting  this  bid,  now  therefore,  be  it, 

RESOLVED,  That  this  Commission  hereby  approves  for  award  SFWD  Contract  No.  WD- 
2277,  "Sunol  Valley  Water  Treatment  Plant  Decant  Sump  Modification"  subject  to  execution  by  the 
Public  Utilities  Commission  General  Manager  and  certification  as  to  the  availability  of  funds  by  the 
City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


.1111  27  1999 


ommission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  9  9  ~  0  2  0  7 


WHEREAS,  Under  PUG  Resolution  No.  99-0125  adopted  on  May  11,  1999,  the  PUG 
approved  the  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water 
Department  Contract  No.  WD-2284,  Bay  Division  Pipeline  No.  1  and  No.  2  Timber  Trestle  Repairs 
-  Contract  5  of  5;  and 

WHEREAS,  Two  (2)  bids  for  this  work  ranging  from  $576,670  to  $61 8,91 5  were  received 
and  publicly  opened  on  July  8,  1999;  and 

WHEREAS,  The  PUG/HRC  Contract  Compliance  Officer  has  determined  that  the  lowest 
bidder,  Miller/Thompson  Constructors,  Inc.  is  the  lowest  responsive  responsible  bidder;  and 

WHEREAS,  Funds  to  award  this  contract  are  available  under  Project  Work  Phase  CUW 
119-01,  Index  Code  571191;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2284,  BDPL  Nos.  1  and  2  Timber  Trestle  Repairs  -  Contract  5  of  5,  in  the  amount 
of  $576,670  to  Miller/Thompson  Constructors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  JUJ^  27  1999 


JUL  37  m   _. 

Secretary,  Public  Utilities  Cximmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0208 


WHEREAS,  Under  PUC  Resolution  No.  99-0058  adopted  on  March  23,  1999,  the  PUG 
approved  the  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water 
Department  Contract  No.  WD-2294,  Alameda  Creek  Diversion  Dam  -  Erosion  and  Miscellaneous 
Repairs;  and 

WHEREAS,  Two  (2)  bids  for  this  work  ranging  from  $325,500  to  $385,000  were  received 
and  publicly  opened  on  May  20,  1999;  and 

WHEREAS,  The  PUC/HRC  Contract  Compliance  Officer  has  determined  that  the  second 
low  bidder,  Gordon  N.  Ball,  Inc./Mendelian  Construction,  Inc.  is  the  lowest  responsive  responsible 
bidder;  and 

WHEREAS,  Funds  to  award  this  contract  are  available  under  Project  CUW  130-01 
(Alameda  Greek  Diversion  Dam  -  Erosion  and  Miscellaneous  Repairs),  Index  Code  531301;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2294,  Alameda  Greek  Diversion  Dam  -  Erosion  and  Miscellaneous  Repairs,  in  the 
amount  of  $385,000  to  Gordon  N.  Ball,  Inc./Mendelian  Construction,  Inc.,  AJV. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  ^UL  ?  7  199^ 


Secretary,  Public  Utilities  commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99*0209 


WHEREAS,  On  April  13,  1999,  per  Resolution  No.  99-0092,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-196  and  authorized 
advertising  for  proposals  to  construct  7-foot  and  4-foot  high  baffle  walls,  sloped  concrete  embankment,  and  a 
new  stainless  steel  ladder  and  to  remove  existing  portions  of  the  steel  pipe  and  concrete  for  the  construction 
of  the  new  baffle  wall  to  the  transport  structure  at  the  Westside  Pump  Station;  and 

•    WHEREAS,  The  Engineer's  Estimate  for  this  Contract  was  $1 1 8,000.00;  and 

WHEREAS,  The  Contract  was  advertised  on  May  22, 1 999;  and 

WHEREAS,  Three  bids  were  received  and  opened  publicly  on  June  24,1999;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted  in 
the  establishment  of  Homer  J.  Olsen,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined  that 
the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund  under  Job 
Order  No.  1501N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR92240);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-196,  "Westside  Grit  Transport  Flushing"  in  the  amount  of  $1 14,000.00  to  the  lowest  responsive  and 
responsible  bidder  Homer  J.  Olsen,  Inc.,  subject  to  execution  by  the  Public  Utilities  General  Manager  and 
certification  as  to  the  availability  of  funds  by  the  City  Controller. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of        Jill  27  1999  /)  ■  r\   jf  * 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99^0210 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  program  to  replace  structurally  inadequate 
sewers;  and  ,  . 

WHEREAS,  Construction  has  been  completed  for  Contract  No.  C W- 1 04,  "24"'  Avenue/California  Street 
Sewer  Replacement,"  to  replace  the  existing  sewers  on  24"'  Avenue  from  California  Street  to  Clement  Street  and 
on  California  Street  from  10"'  Avenue  to  11"'  Avenue;  and 

.  WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined  that 
the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  original  contract  amount  to  Harty  Pipelines,  Inc.  was  for  $157,450.00  and  Contract 
Modification  No.  1  (Final)  in  the  credit  amount  of  $4,345.00  adjusts  for  actual  quantities  used  during 
construction,  thereby  bringing  the  final  contract  amount  to  $  1 53 , 1 05 .00;  and 

WHEREAS,  MBE/WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance  Officer 
assigned  to  monitor  the  Clean  Water  Program's  sewer  replacement  program;  and 

WHEREAS,  Funding  for  this  contract  is  available  from  the  1994  Sewer  System  Improvements  Bond 
under  Job  Order  No.  1488N  (Fund  5C/CPF/95A,  FAMIS  Project  No.  CENSR4SI2040);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  hereby  accepts  the  work  performed  under  Clean  Water  Program 
Contract  No.  CW-104  as  satisfactorily  complete,  approves  Contract  Modification  No.l  (Final)  in  the  credit 
amount  of  $4,345.00,  and  authorizes  final  payment  in  the  amount  of  $12,909.00  to  the  Contractor,  Harty 
Pipelines,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  JUL  27  1999  


Secretary,  Public  Utilities  Commission 


% 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0211 


WHEREAS,  The  SFPUC  has  considered  the  benefits  and  costs  of  program 
management  services,  to  provide  the  necessary  expertise  and  specialized  technical  support  for 
the  Utilities  Engineering  Bureau  to  increase  their  capacity  to  accomplish  the  sizeable  SFPUC 
capital  improvement  program;  and  % 

WHEREAS,  On  December  15,  1998,  the  SFPUC  authorized  staff  to  prepare  a  Request 
for  Proposals  for  program  management  services  for  their  review  and  approval;  and 

WHEREAS,  The  SFPUC  is  committed  to  provide  its  managers  and  technical  staff 
every  opportunity  under  its  capital  program  to  upgrade  their  abilities  and  enhance  their 
qualifications  for  promotion  to  greater  responsibility  through  the  UEB  Staff  Development 
Program;  and 

WHEREAS,  The  SFPUC  capital  program  offers  an  unprecedented  opportunity  to 
make  a  difference  for  local  minority-  and  women-owned  businesses  (MBE/WBE)  and  for 
minorities  and  women  in  the  greater  San  Francisco  community  through  the  SFPUC  Program 
in  Diversity;  and 

.  <'  WHEREAS,  The  Request  for  Proposals  prepared  by  SFPUC  staff  sets  forth  the 
approach,  scope  of  services  and  requirements  for  a  program  management  consultant  for  the 
SFPUC  capital  improvement  program;  and 

WHEREAS,  The  SFPUC  intends  to  appoint  an  Evaluation  Panel  and  conduct  a 
consultant  selection  process  to  procure  program  management  services;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes  its  staff 
to  advertise  a  Request  for  Proposals  for  program  management  services  in  support  of  its  capital 
improvement  program,  for  an  initial  period  of  four  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  July  27,  1999  yj         ,     A\  i 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

August  10, 1999 
1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Hom 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Bold  ridge 
SECRETARY 


99-196 


Call  to  Order: 


1:35  P.M. 


Roll  Call:  Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 

Cook,  Commissioner  E.  Dennis  Normandy,  Commissioner  Victor 
G.  Makras 

Excused  -  Commissioner  Ben  L.  Horn 

Public  Hearing  -  To  consider  amending  Rule  6,  Organization  and  Election  of  Officers, 
of  the  Rules  of  Order  of  the  Public  Utilities  Commission. 

Commissioner  Normandy  moved  to  amend  the  Rules  of  Order  so  that  the  term  of 
office  of  officers  will  coincide  with  the  calendar  year.  Commissioner  Makras  seconded. 
President  Caen  stated  that  she  received  a  request  to  continue  Item  3  to  the  next 
meeting.  Commissioner  Normandy  and  Commissioner  Makras  withdrew  their  motion. 

Election  of  Officers 

Commissioner  Makras  moved,  seconded  by  Commissioner  Normandy  to  continue 
Items  3  and  4  to  the  next  regular  Commission  meeting  scheduled  on  August  24,  1999; 
passed  (4-0)  unanimously. 

Approval  of  Minutes 

Commissioner  Makras  requested  that  approval  of  the  Minutes  of  the  July  27,  1999  be 
continued  to  the  next  meeting.  He  had  asked  the  Commission  Secretary  to  make 
changes  to  the  Minutes  to  include  comments  he  made.  Those  changes  were  made 
but  he  did  not  have  the  time  to  review  them  earlier  and  send  to  the  Commission  before 
today's  meeting. 


Communications 


There  was  no  action. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Makras  expressed  concerns  in  the  way  business  is  conducted  in  the 
department.  He  said  he  had  requested  a  black  line  version  of  the  Request  for 
Proposals  for  Program  Management  and  he  has  not  received  it.  He  also  requested 
that  an  item  be  calendared  for  today's  meeting  and  it  was  not  included  in  the 
published  agenda.  An  addendum  agenda  was  published  when  he  called  it  to  the 
attention  of  the  General  Manager.  He  said  that  he  would  seriously  focus  on  the 
timeliness  of  staffs  response  as  timing  and  free  flow  of  information  is  everything  when 
it  comes  to  issues. 


99-197 


Commissioner  Normandy  requested  staff  to  fast  track  the  fact-finding  process  relative 
to  the  sewer  repair  work  on  the  property  at  Webster  and  Marina.  He  requested  that 
staff  give  a  full  report  to  the  Commission  at  the  next  meeting  and  present  all 
documentation  submitted  by  constituents,  a  full  analysis  from  staff  on  why  the  work 
took  so  long  to  complete,  how  much  money  was  involved,  and  a  recommendation  on 
how  the  situation  on  this  particular  property  could  be  corrected,  and  how  could  this  be 
prevented  from  happening  again. 

Introduction  of  New  Business  by  Commissioners 

President  Caen  directed  staff  to  prepare  a  report  regarding  the  condition  of  the  sewer 
system  and  the  department's  plan  for  maintenance,  repair  and  replacement. 

Report  of  the  General  Manager 

a.  Chinatown  Outreach 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  advised  that  staff  will  be 
presenting  a  proposal  at  the  next  PUC  meeting  to  establish  a  customer  service 
office  in  Chinatown,  formerly  shared  by  PG&E  and  Pacific  Bell. 

b.  Y2K 

Mr.  Moran  reported  that  staff  had  been  working  with  the  City's  Centralized  Y2K 
Task  Force  over  the  last  couple  of  weeks  to  make  sure  that  PUC's  Y2K  efforts 
are  compatible  with  the  City-wide  program.  He  stated  that  there  could  be 
additional  costs  involved  to  conform  PUC's  practice  with  the  City  wide  program. 
Staff  will  return  to  the  Commission  to  report  about  this  implication  and  the  drill 
for  Y2K  readiness  that  will  be  conducted  in  September. 

c.  California  Water  Awareness  Efficiency  Award  for  Residential  Programs 

John  Mullane  reported  that  the  Water  Conservation  Unit  of  the  Customer 
Service  Bureau,  was  recently  awarded  the  1999  California  Water  Awareness 
Efficiency  Award  for  Residential  Programs  by  the  Association  of  California 
Water  Agencies.  The  award  was  given  in  recognition  of  the  Water  Conservation 
Unit's  partnering  effort  with  community  and  school  groups  during  the  toilet  sales 
program.  Kimberly  Knox,  Conservation  Administrator,  and  Alex  Nwosu,  Rebate 
and  Sales  Coordinator,  presented  the  award  to  the  Commission. 

Public  Comments 
There  was  none. 
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REGULAR 

10.  a.  Discussion  regarding  "pass  through"  subcontracting  within  professional  service 

contracts. 

Commissioner  Makras  requested  staff  to  present  to  the  Commission  a  comparison  of 
real  contracts  -  an  ideal  contract  and  a  troubled  contract  that  represents  unwarranted 
amount  of  pass  through. 

1 1 .  Presentation  on  Protection  and  Security  of  Watershed  and  Rights  of  Way  Lands. 

Joseph  Naras  of  the  Water  Supply  &  Treatment  Division  Land  and  Resource  Section 
gave  a  slide  presentation  regarding  protection  and  safety  of  watershed  and  right  of 
way  lands.  Mr.  Naras  discussed  the  areas  of  responsibilities  of  the  Land  and 
Resource  Section,  which  includes  watershed  management,  access  permit  issuance 
and  right  of  way  management.  The  Land  and  Resource  Section  manages  and 
protects  63  000  acres  of  watershed  and  210  miles  of  right  of  way  lands  that  PUC  owns 
in  Alameda  Santa  Cruz  and  San  Mateo  counties.  Mr.  Naras  noted  that  staff  performs 
numerous  duties  to  protect  water  quality,  reduce  the  risk  of  fire,  protect  water  reservoir 
capacity  and  manage  ecological  reserves.  They  respond  to  various  incidents  such  as 
fire  hazardous  material  spills,  vandalism,  theft  of  City  property,  trespass,  abandoned 
vehicles  vehicular  accidents,  flood  and  storms,  earthquake,  medical  aid,  and  routine 
law  enforcement.  He  stated  that  immediate  response  is  a  very  important  aspect  in 
securing  our  watershed  and  right  of  way  properties. 

Mr  Naras  reported  that  improvements  have  been  recently  completed  to  improve  the 
security  in  the  watershed  such  as  the  acquisition  of  better  radio  equipment  and 
satellite  telephone  access  for  emergency  to  refine  the  existing  operating  and  reporting 
procedures  to  implement  a  vehicle  tracking  dispatch  systems,  and  to  provide 
hazardous  materials  awareness  training  to  staff.  He  stated  that  the  Land  and 
Resource  Section  needs  proper  staffing  and  additional  security  and  protection 
equipment  to  continually  protect  the  watershed  and  right  of  way  properties. 

Commissioner  Normandy  urged  the  Commission  to  raise  the  level  of  priority  for  those 
issues  presented  by  staff.  He  noted  that  this  presentation  helps  dispel  public  myths 
regarding  the  presence  of  watershed  keepers  in  the  watershed.  He  suggested 
looking  at  the  policies,  procedures,  and  improvements  in  the  areas  of  backup  for 
personnel,  fencing  of  properties,  vehicles  and  equipment  for  fire  safety  and  immediate 
response. 
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Commissioner  Cook  suggested  that  staff  coordinate  with  law  enforcement  agencies  of 
the  different  counties  to  achieve  the  highest  safety  precaution  for  personnel,  the  public 
and  our  resources.  He  also  suggested  giving  this  presentation  to  the  public  to  raise 
their  awareness  regarding  the  department's  objective  of  safeguarding  the  security  of 
watershed  and  PUC  personnel. 

Commissioner  Normandy  suggested  looking  into  the  latest  development  in  fire  truck 
technology. 

12.     Modifying  existing  PUC  policy  to  permit  the  use  of  metal  halide  street  lighting  as  an 
alternative  to  high-pressure  sodium  vapor  street  lighting  for  the  planned  development 
at  Mission  Bay  and  similar  future  developments. 

Item  12  was  removed  from  the  agenda  as  requested  by  staff. 


Items  13  and  14  were  taken  together.  Commissioner  Makras  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  13  and  14;  passed  (4-0)  unanimously. 

13.     Resolution  No.  99-0212:    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  for  Clean 
Water  Program  Contract  No.  CW-242E,  Polk  Street 
. Emergency  Sewer  Replacement;  and  requesting  the  Board 

of  Supervisors  to  approve  the  expenditure  of  funds  for  the 
emergency  work. 

'14.     Resolution  No.  99-021 3:    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  for  Clean 
Water  Program  Contract  No.  CW-252E,  Broadway 
Emergency  Sewer  Replacement;  and  requesting  the  Board 
of  Supervisors  to  approve  the  expenditure  of  funds  for  the 
emergency  work. 

LEASES  AND  PERMITS 

15.     Authorizing  acquisition  of  two  contiguous  lots  located  in  the  City  of  San  Francisco, 

identified  as  Assessors  Block  4501 ,  Lots  3  and  4  for  expansion  of  the  Southeast  Plant 
Booster  Pump  Station. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  15;  passed  (4-0)  unanimously. 
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Resolution  No.  99-0214:    Authorizing  the  Director  of  Property  to  acquire  two 

contiguous  lots  located  in  the  City  of  San  Francisco, 
identified  as  Assessors  Block  4501,  Lots  3  and  4  which 
abut  the  existing  Southeast  Plant  Booster  Pump  Station  for 
expansion  of  the  Pump  Station. 


CONSTRUCTION  CONTRACTS 

Advertise 

16.     Authorizing  bid  call  for  Clean  Water  Program  Contract  No.  CW-216,  Oceanside  Water 
Pollution  Control  Plant  Parallel  Electric  Service  Feeder. 

Commissioner  Makras  inquired  about  the  reason  for  acquiring  a  parallel  electric 
system  and  whether  a  more  powerful  generator  should  be  acquired.  Michael  Quan, 
Manager  of  the  Utilities  Engineering  Bureau,  responded  that  there  are  currently  two 
emergency  feeds  to  the  plant  but  the  plant  needed  another  redundant  system  from 
PG&E.  He  explained  that  emergency  generators  are  run  by  fuel  which  puts 
generators  out  of  service  when  the  fuel  runs  out.  The  generators  at  the  plants  are 
fueled  by  digester  gas.  William  Keaney,  Manager  of  the  Bureau  of  Water  Pollution 
Control,  also  noted  that  the  emergency  generators  only  meet  20%  of  power  demand 
at  the  plant  and  the  treatment  plant  cannot  operate  with  that  capacity. 

Commissioner  Makras  inquired  why  the  issue  of  backup  power  system  was  not 
brought  to  the  Commission  as  a  policy  decision.  Commissioner  Normandy  concurred 
that  this  should  be  a  policy  decision  to  make  sure  that  our  facilities  relying  on  electric 
power  will  have  sufficient  redundant  power.  Mr.  Moran  responded  that  staff  viewed  it 
as  a  design  question  rather  than  a  policy  decision  since  the  existing  backup  system  in 
this  case  was  not  sufficient  to  power  the  plant  and  the  power  source  was  not  capable 
of  running  the  plant. 

Mr.  Keaney  noted  that  the  Environmental  Protection  Agency  (EPA)  standards  for  the 
treatment  plant  call  for  the  ability  to  operate  in  all  conditions  and  none  of  our  facilities 
■    has  emergency  power  that  will  provide  full  operation. 

Responding  to  Commissioner  Makras'  question,  Lawrence  T.  Klein,  General  Manager 
of  Hetch  Hetchy  Water  &  Power,  stated  that  that  there  is  a  history  of  power  outage 
associated  with  the  PG&E  system  and  that  system  itself  is  unstable.  He  said  the 
system  being  requested  now  is  a  dedicated  cable  to  provide  a  more  stable  power 
system  and  it  was  not  to  address  the  power  outage  in  December  1998. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
16;  passed  (4-0)  unanimously. 
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Resolution  No.  99-0215:    Approving  the  plans  and  specifications  and  authorizing 

advertisement  for  bids  for  Clean  Water  Program  Contract 
No.  CW-216,  Oceanside  Water  Pollution  Control  Plant 
Parallel  Electric  Service  Feeder. 

Award 

17.  Awarding  Hetch  Hetchy  Water  &  Power  Contract  No.  HH-874  Hetch  Hetchy  Road  - 
Storm  Repair. 

Commissioner  Makras  inquired  which  project  was  the  money  coming  from  to  fund  this 
project.  Mr.  Moran  stated  that  the  funds  would  come  from  one  of  the  projects  that  was 
ready  for  close  out  and  previously  identified  in  the  budget.  Commissioner  Makras 
requested  that  staff  provide  background  information  regarding  the  project  being 
defunded. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  item  17; 
passed  (4-0)  unanimously. 

Resolution  No.  99-0216:    Awarding  Hetch  Hetchy  Water  &  Power  Contract  No.  HH- 
874  Hetch  Hetchy  Road  -  Storm  Repair  in  the  amount  of 
$3,272,491.80  to  Homer  J.  Olsen,  Inc;  and  approving 
transfer  of  funds  in  the  amount  of  $1,150,000  for  this 
project. 

18.  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2293,  Backup  Power  for 
Water  Quality  Monitoring  Stations. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  to  adopt 
Item  18;  passed  (4-0)  unanimously. 

Resolution  No.  99-0217:    Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2293,  Backup  Power  for  Water  Quality  Monitoring 
Stations,  in  the  amount  of  $1 90,500  to  the  lowest 
responsive  and  responsible  bidder,  LTM  Construction. 

Close 

1 9.  Accepting  work  performed  for  Clean  Water  Program  Contract  No.  1 1 06N,  Western 
Presidio  Drainage  Improvement  Project  as  complete. 

President  Caen  inquired  why  the  MBEAA/BE  goals  were  not  reached.  Mr.  Quan 
responded  that  the  WBE  goal  was  not  met  as  the  prime  contractor  reduced  the 
amount  of  work  that  the  WBE  was  originally  scheduled  to  perform  at  the  request  of 
their  client,  US  Park  Service. 
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Commissioner  IVIakras  expressed  concerns  about  timely  payments  to  contractors  for 
work  that  has  been  completed.  He  asked  what  the  policy  was  for  closing  out 
contracts.  Mr.  Quan  responded  that  there  was  no  policy  in  place. 

Commissioner  Cook  asked  what  would  be  a  reasonable  close  out  time  frame.  Mr. 
Quan  stated  that  it  differs  on  a  case  by  case  basis  since  there  are  times  that  staff  has 
to  wait  for  the  contractor  to  complete  their  paper  work.  Commissioner  Makras 
requested  staff  to  work  on  guidelines  in  closing  contracts  that  will  work  for  the 
department  and  the  contractors. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
19;  passed  (4-0)  unanimously. 

Resolution  No.  99-0218:    Accepting  work  performed  for  Clean  Water  Program 

Contract  No.  1106N,  Western  Presidio  Drainage 
Improvements  Project  as  complete;  and  approving  final 
payment  in  the  amount  of  $38,362  to  the  contractor,  San 
Luis  Gonzaga/Ranger  Pipelines,  a  joint  venture. 

Accepting  work  performed  for  Clean  Water  Program  Contract  No.  CW-158,  Southeast 
Water  Pollution  Control  Plant  Reroofing  Project  as  completed. 

Commissioner  Makras  commented  that  the  contract  change  order  included  flashing 
which  should  have  been  included  in  the  normal  course  of  a  roof  bid.  He  noted  that 
either  our  bid  specifications  were  very  poor  or  the  contract  modification  was  generous 
to  the  contractor. 

President  Caen  inquired  why  the  contractor  did  not  meet  the  MBE  goals.  Mr.  Quan 
responded  that  the  subcontractor  was  too  busy  with  other  projects  that  they  did  not 
have  the  time  to  work  on  this  project. 

Commissioner  Cook  commented  that  the  prime  contractor  has  an  obligation  to 
perform  according  to  the  contract  and  there  has  to  be  a  policy  to  penalize  those  that 
do  not  comply  with  MBEA/VBE  goals.  Commissioner  Makras  suggested  exploring 
options  to  monitor  or  impose  penalty  for  non-compliance. 

Panetta  Scott  of  the  Human  Rights  Commission  responded  that  Section  12D  of  the 
MBE/WBE  Ordinance  states  that  a  penalty  can  be  imposed  including,  but  not  limited 
to,  refuse  to  grant  the  award,  order  suspension  of  contract  or  withhold  funds  when  a 
contractor  fails  to  meet  the  goals.  She  stated  that  she  felt  that  the  prime  should  not 
be  penalized  since  they  made  a  good  faith  effort,  they  listed  the  subs  and  they  met  the 
subcontracting  goals.  The  particular  subcontractor  was  very  busy  at  the  time  and  they 
have  negotiated  to  increase  the  WBE/MBE  participation  on  their  future  contracts. 
Responding  to  Commissioner  Makras'  question,  Ms.  Scott  said  non-compliance  with 
the  Ordinance  is  not  widespread  in  the  City. 
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Commissioner  Cook  commented  that  it  is  the  prime  contractor's  obligation  to  assign 
someone  else  to  do  the  work  and  advise  staff  regarding  non-performance  of  a  sub. 
Ms.  Scott  stated  that  the  prime  did  a  substitution  on  the  plumbing  and  materials 
portion  of  the  work  but  could  not  bring  another  substitution  due  to  time  constraint  and 
possible  liquidated  damages.  Commissioner  Cook  stated  that  he  does  not  subscribe 
to  upping  the  goals  on  the  next  project. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  20;  passed  (4-0)  unanimously. 

Resolution  No.  99-0219:    Accepting  work  performed  for  Clean  Water  Program 

Contract  No.  CW-158,  Southeast  Water  Pollution  Control 
Plant  Buildings  930/850  and  040/041  Reroofing  Project  as 
complete;  and  approving  final  payment  in  the  amount  of 
$43,334  to  the  contractor.  Pioneer  Roofing  Organization. 


PROFESSIONAL  SERVICE  CONTRACTS 

Award 

21 .     Authorizing  the  General  Manager  of  Public  Utilities  to  negotiate  and  execute  contracts 
with  selected  pool  of  consultants  to  provide  as-needed  energy-engineering 
professional  services.  (Continued  from  the  meeting  of  July  27,  1999.) 

President  Caen  stated  that  staff  had  answered  all  the  questions  she  had  on  this 
particular  item  and  a  leading  energy  consultant  in  Chicago  reviewed  those  responses 
and  they  were  impressed  with  the  method  and  concept  of  bringing  in  energy 
•  '  consultants.  The  consultant  also  felt  that  there  are  great  savings  associated  with  the 
project. 

.  President  Caen  asked  clarification  on  whether  the  1 1  %,  4%  MBEA/VBE  participation 
.  goals  would  be  actually  met  for  this  contract.  She  stated  that  an  HRC  study  in  June 
1998  indicated  that  there  were  zero  MBEA/VBE  firms  in  the  energy  consulting 
discipline.  Terry  Sullivan  of  the  Bureau  of  Energy  Conservation  stated  that  the 
subcontractors  identified  are  electrical  and  mechanical  engineering  firms  that  could 
perform  sub  areas  of  the  work  scope.  The  pure  energy  efficiency  engineering  work  is 
going  to  be  done  by  none  MBEA/VBE  prime  contractor.  Mr.  Sullivan  stated  that  he 
anticipate  that  the  goals  would  be  met. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
>     Item  21;  passed  (4-0)  unanimously. 
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Resolution  No.  99-0220:    Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  contracts  with  the  selected  pool  of 
consultants,  Brown,  Vence  and  Associates,  Newcomb 
Anderson  Associates,  and  ESS  Engineering  to  provide  as- 
needed  energy-engineering  professional  services  for  a  total 
cost  not  to  exceed  $920,000  over  four  years. 


CLOSED  SESSION 

Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Yee  v.  City  and  County  of  San  Francisco 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  approve  a 
settlement  for  Item  22;  passed  (4-0)  unanimously. 

Resolution  No.  99-0221 :    Approving  a  settlement  in  the  case  of  Yee  v.  City  and 

County  of  San  Francisco,  Superior  Court  No.  980-740, 
City's  Claim  Against  Builders  Risk  Carrier. 

Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Bay  Delta  Hearings  before  the  State  Water  Resources 

Resources  Control  Board. 

No  action  was  taken. 

Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  Negotiating:     CCSF  -  Dowd/Kubick 

San  Francisco  City  College 
Under  Negotiation:  Terms 

No  action  was  taken. 
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25. 


Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Property:  Portions  of  Parcel  65  in  Sunoi,  Alameda  County 

Parties  Negotiating:  CCSF  -  Dowd/Milstein 

Lessee:  Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiation:  Price  and  Terms 

No  action  was  taken. 

26.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 

Anticipated  Litigation:    As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department 

property  on  Bernal  Avenue  in  Alameda  County 
Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiation:        Terms  and  Conditions 

No  action  was  taken. 

27.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

28.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Commissioner  Makras  was  excused  at  3:15  p.m.  and  returned  at  3:20  P.M. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
*         attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:16  P.M.  to  discuss  the  above 
listed  Closed  Session  items: 

At  5:22  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session. 

29.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 
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30.     Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:23  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0212 


WHEREAS,  On  May  14,  1999,  PUC  Sewer  Operations  identified  an  emergency  sewer  condition 
on  Polk  Street  from  Washington  Street  to  Clay  Street;  and 

WHEREAS,  The  existing  sewer  at  the  Polk  Street  and  Washington  Street  intersection  had  been 
damaged  by  a  broken  water  main,  and  the  rest  of  the  sewer  on  Polk  Street  from  Washington  Street  to  Clay 
Street  was  also  structurally  inadequate;  and 

WHEREAS,  Immediate  repairs  were  required  in  order  to  protect  the  health,  welfare,  and  property 
of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW-242E,  "Polk  Street  Emergency  Sewer  Replacement"  to  slipline  the  existing  3 'x  5'  brick  sewer  with  325 
feet  of  16-inch  diameter  polyethylene  pipe  (PEP);  and 

WHEREAS,  The  Contractor,  A.  Ruiz  Construction,  began  the  emergency  work  on  May  24,  1999 
and  completed  it  on  June  7,  1999;  and 

WHEREAS,  Because  this  was  an  emergency  contract,  HRC  subcontracting  goals  were  not 
established  by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  the  Clean  Water  Program's  sewer 
replacement  program;  however,  the  Contract  was  awarded  to  an  LBE/MBE  contractor;  and 

WHEREAS,  The  cost  of  the  project  is  projected  to  be  $120,366,  of  which  $93,216  is  for  the 
construction  contract.  Funds  are  available  from  the  Repair  and  Replacement  Fund  (Fund  5C/CPF/R&R, 
FAMIS  Project  No.  CENRNRR032,  Job  Order  No.  180 IN),  and  $14,210  will  reimbursed  by  the  Water 
'  Department  for  the  work  at  the  Polk  Street  and  Washington  Street  intersection;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  ratifies  the  Declaration  of  Emergency; 
and  be  it 


FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to 
approve  the  expenditure  of  funds  for  the  emergency  work  to  replace  the  structurally  inadequate  sewer  on 
Polk  Street  from  Washington  Street  to  Clay  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUG  101999 


Secretary,^.Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0213 


WHEREAS,  On  July  16,  1999,  PUC  Sewer  Operations  identified  an  emergency  sewer  condition 
on  Broadway  from  Scott  Street  to  Pierce  Street;  and 

WHEREAS,  410  feet  of  the  existing  12-inch  diameter  vitrified  clay  pipe  sewer  located  on  Broadway 
from  Scott  Street  to  Pierce  Street  is  broken  and  has  collapsed  sections,  and  immediate  repairs  are  required 
in  order  to  protect  the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW-252E,  "Broadway  Emergency  Sewer  Replacement"  to  abandon  approximately  23  feet  of  the  existing 
sewer  and  to  replace  the  rest  of  the  block  with  approximately  387  feet  of  12-inch  diameter  vitrified  clay  pipe 
(VCP)  sewer;  and 

WHEREAS,  The  Contractor,  JMB  Construction,  is  expected  to  begin  the  emergency  work  on  July 
29, 1 999,  and  all  work  is  specified  to  be  completed  on  or  before  August  11,1 999  (for  a  total  of  1 4  calendar 
days);  and 

WHEREAS,  Because  this  is  an  emergency  contract,  HRC  subcontracting  goals  are  not  required;  and 

WHEREAS,  The  cost  of  the  project  is  projected  to  be  $148,925,  of  which  $111,775  is  for  the 
construction  contract.  Funds  are  available  from  the  Clean  Water  Program's  Repair  and  Replacement  Fund 
(Fund  5C/CPF/R&R,  Job  Order  No.  0 1 1 1  J);  now,  therefore,  be  h 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  ratifies  the  Declaration  of  Emergency; 
and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to 
approve  the  expenditure  of  fiinds  for  the  emergency  work  to  replace  the  structurally  inadequate  sewer  on 
Broadway  from  Scott  Street  to  Pierce  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUG  10  1999  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0214 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities  Commission 
(SFPUC)  is  going  to  retrofit  and  enlarge  the  existing  Southeast  Plant  Booster  Pump  Station 
located  in  Blk  4501  at  Third  Street  and  Arthur  Avenue  in  the  City  and  County  of  San  Francisco; 
and 

WHEREAS,  The  SFPUC  requires  two  contiguous  lots  adjoining  the  pump  station 
property  known  as  Blk  4501 ,  lots  3  and  4  and  the  SFPUC  must  make  an  offer  of  just 
compensation  to  acquire  the  property  owned  by  Fee  Properties  II  to  construct  the  project;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  Planning  Department  has 
determined,  and  completed  a  certification,  that  the  proposed  project  has  a  categorical  exemption 
from  the  requirements  of  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  that  Blk  4501,  Lots  3  and  4  are 
required  for  the  project  and  authorizes  the  Director  of  Property  to  make  an  offer  of  just 
compensation  to  acquire  the  property;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  the  Purchase  Agreement  or  Condemnation  Action 
are  hereby  ratified,  approved  and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  Director  of 
Property  is  hereby  authorized  and  directed  to  execute  said  Purchase  Agreement  or  any  other 
documents  required  to  obtain  title  to  the  property  as  well  as  prepare  and  submit  legislation  to  the 
Board  of  Supervisors  approving  such  transaction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of          AUG  101999 


Secretary,  Public  Utilities  Commission 


••i  - 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0215 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  Repair  and  Replacement  Program  to  repair, 
replace,  upgrade,  and  renew  facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City; 
sod 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program  Contract  No. 
CW-216,  "Oceanside  Water  Pollution  Control  Plant  Parallel  Electric  Service  Feeder";  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically  exempt  from 
envirormiental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act; 
and 

WHEREAS,  The  combined  subcontracting  goal  of  30%  for  Local  Minority  Business  Enterprise 
and/or  Local  Women  Business  Enterprise  has  been  established  for  this  Contract  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $85,000;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund  under  Job 
Order  No.  1352N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR88940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Clean 
Water  Program  Contract  No.  CW-216,  "Oceanside  Water  Pollution  Control  Plant  Parallel  Electric  Service 
Feeder"  and  authorizes  advertisement  for  bids  for  said  contract. 


I  hereby  certify  that  the  foreaoipq  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUG  1 0  1999  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0216 


WHEREAS,  The  Declaration  of  Emergency  by  the  Commission  adopted  on  April  8,  1997, 
included  work  to  repair  damage  to  the  Hetch  Hetchy  Road  between  Camp  Mather  and  Hetch  Hetchy 
Reservoir,  estimated  to  be  $3,000,000;  and 

WHEREAS,  Plans  and  Specifications  for  Hetch  Hetchy  Water  and  Power  Contract  HH-874  Hetch 
Hetchy  Road  Repair  have  been  prepared  by  UEB  engineering  staff  at  Moccasin;  and 

WHEREAS,  The  National  Park  Service  and  the  National  Forest  Service  has  environmental 
jurisdiction  over  any  work  performed  on  this  road,  including  emergency  work,  and  required  an  environ- 
mental assessment,  which  environmental  assessment  was  conducted  by  these  respective  agencies, 
following  which  construction  authorization  was  finally  issued  on  March  3,  1999,  subject  to  specified 
mitigation  measures  of  the  two  Federal  services,  thereby  allowing  the  City  to  proceed  with  construction; 
and; 

WHEREAS,  Because  this  restoration  work  could  not  be  performed  until  well  after  the  declaration 
of  emergency  due  to  the  Federal  Agency  environmental  requirements,  it  has  been  decided  to  follow 
normal  contracting  processes  for  this  contract  work  as  being  in  the  best  interest  of  the  City;  and, 

WHEREAS,  Funds  will  be  available  in  Project  CUH795;  and 

WHEREAS,  Commission  approved  the  final  plans  and  specifications  for  Hetch  Hetchy  Contract 
HH-874  Hetch  Hetchy  Road  -  Storm  Repair,  and  hereby  authorizes  advertising  for  bids  on  May  25,  1999, 
by  Resolution  No.  99-0145,  and 

WHEREAS,  Five  bids  were  received  on  July  15,  1999;  and 

WHEREAS,  The  lowest  responsive  and  responsible  bid  was  submitted  by  Homer  J.  Olsen,  Inc., 

and, 

WHEREAS,  A  transfer  of  fiinds  from  Project  CUH927  Index  Code  519271  to  Project  CUH795 
index  Code  527952  in  the  amount  of  $1,150,000  is  required  to  cover  the  award  of  this  Contract;  now, 
therefore,  be  it 


Page  1  of 2 


RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  funds  from  Project  CUH927 
Index  Code  519271  to  Project  CUH795  index  Code  527952  in  the  amount  of  $1,150,000  for  this  Contract 
and  ancillary  work;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and  Power  Contract 
HH-874  Hetch  Hetchy  Road  Repair  to  Homer  J.  Olsen  Inc,  in  the  amount  of  $3,272,491 .80. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
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meeting  of 


m  101999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  9    0  2  1  7 


WHEREAS,  Under  SFPUC  Resolution  No.  99-01 1 5  adopted  on  April  27, 1 999,  the  SFPUC  approved 
the  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water  Department  Contract  No. 
WD-2293,  Backup  Power  for  Water  Quality  Monitoring  Stations;  and 

WHEREAS,  the  standby  generator  systems  will  provide  backup  power  to  the  3  official  DOHS 
monitoring  sites  in  the  event  of  utility  power  outages;  and 

WHEREAS,  five  (5)  bids  for  this  work  ranging  from  $180,646.45  to  $248,600  were  received  and 
publicly  opened  on  June  17,  1999;  and 

WHEREAS,  review  of  the  bids  indicated  that  LTM  Construction  is  the  lowest  responsible  and 
responsive  bidder  at  $190,500;  and 

WHEREAS,  Funding  for  this  construction  contract  is  available  in  the  Water  Enterprise's  Capital 
Program,  Index  Code:  502211;  and 

WHEREAS,  the  SFPUC  Staff  recommends  to  accept  this  bid,  now  therefore,  be  it, 

RESOLVED,  That  this  Commission  hereby  approves  for  award  SFWD  Contract  No.  WD-2293, 
"Backup  Power  for  Water  Quality  Monitoring  Stations"  to  LTM  Construcfion  in  the  amount  of  $190,500 
subject  to  execution  by  the  Public  Utilities  Commission  General  Manager  and  certification  as  to  the 
availability  of  funds  by  the  City  Controller. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  AUG  101999 


Secretary,  Public  Utilities  Comrrmsion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0218 


WHEREAS,  The  Utilities  Engineering  Bureau  had  an  agreement  with  the  U.S.  Department  of  the 
Interior/National  Park  Service  to  construct  wastewater  utility  lines  and  facilities  under  Utility  Contract  No. 
1443CX061094014;and 

WHEREAS,  The  Commission  awarded  Clean  Water  Program  Contract  No.  1106N,  "Western 
Presidio  Drainage  Improvements  Project"  to  San  Luis  Gonzaga  /  Ranger  Pipelines  J.V.  on  August  26, 1 997 
per  Resolution  No.  97-0249;  and 

WHEREAS,  Construction  began  on  November  3,  1997  and  was  completed  on  May  1,  1998;  and 

WHEREAS,  The  original  contract  amount  as  awarded  to  San  Luis  Gonzaga/Ranger  Pipelines  (J.V.) 
was  for  $548,879.00,  and  Contract  Modification  No.  1  was  for  the  debit  amount  of  $31,316.00  with  a25 
calendar  day  time  extension;  and 

WHEREAS,  Contract  Modification  No.  2  (Final)  was  for  the  debit  amount  of  $52,1 52.00  with  a  65 
calendar  day  time  extension,  thereby  bringing  the  Final  Contract  amount  to  $632,347.00;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  this  Clean  Water  Program  contract  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  MBE  and  WEE  subcontracting  participation  has  been  accepted  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  Funds  for  said  Contract  have  been  reimbursed  to  the  City  under  the  agreement  with 
the  U.S.  Department  of  the  Interior/National  Park  Service  through  Job  Order  No.  1106N  (Fund 
5C/CPF/UNA,  Index  Code  No.  572606,  Project  No.  CENMSCSR06UC);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  Clean  Water  Program 
s.     Contract  No.  1 106N,  "Western  Presidio  Drainage  Improvements  Projecf '  as  satisfactorily  complete  and 
authorizes  final  payment  in  the  amount  of  $38,362.00  to  the  Contractor,  San  Luis  Gonzaga  /  Ranger 
Pipelines  (Joint  Venture). 

/  hereby  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUG  10  1999 


Secretary,  Public  Utilities  Ccmimission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0219 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  program  to  repair,  replace,  and  upgrade 
facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  Construction  has  been  completed  for  Contract  No.  CW-1 58,  "Southeast  Water  Pollution 
Control  Plant  Buildings  930/850  and  040/041  Reroofmg  Project,"  to  replace  the  roof  systems  of  the 
Administration  Buildings  (930  and  850)  and  the  Primary  Sedimentation  Buildings  (040  and  041);  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined  that 
the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  original  contract  amount  to  Pioneer  Roofing  Organization  was  for  $542,340.00;  and 

WHEREAS,  Contract  Modification  No.  1  in  the  debit  amount  of  $  1 6,2 1 7.00  was  issued  for  Change 
Order  No.  1  to  remove  existing  insulation  and  install  2,950  square  feet  of  new  3-inch  insulation  in  Building 
850;  install  flashing  for  waterproofing  of  the  braces  to  the  laboratory  vent  stacks  in  Building  930;  remove  the 
existing  baseboard  and  install  a  new  baseboard  at  the  base  of  the  stucco  section  of  the  parapet  wall  of  Building 
850;  accelerate  work  on  Building  930  to  accommodate  this  change  order;  provide  stainless  steel  screens  for 
the  roof  drains  of  all  four  buildings;  delete  an  aluminum  ladder  for  Building  850;  and  delete  the  installation 
of  the  gas  line  support;  and 

WHEREAS,  As  a  resuh  of  Contract  Modificafion  No.  1,  the  final  contract  amount  is  $558,557.00; 

and 

WHEREAS,  MBE/WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance  Officer 
assigned  to  monitor  the  Clean  Water  Program's  Repair  and  Replacement  Program;  and 

WHEREAS,  Funding  for  this  contract  is  available  from  the  Clean  Water  Program's  Repair  and 
Replacement  (R&R)  Fund  under  Job  Order  No.  1465N  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR91640)  and  also  from  Water  Pollufion  Control  Division  (WPCD)  annual  funds  (Fund 
5C/AAA/AAA,  Index  No.  C WP3 1 0PU2 AAA);  and 

WHEREAS,  Of  the  total  final  contract  amount  of  $558,557.00,  $246,390.00  is  from  WPCD  ftmds 
and  $3 1 1 ,627.00  is  from  the  R&R  Fund.  The  final  payment  of  $43,334.00  will  be  issued  from  the  R&R  Fund; 
now,  therefore,  be  it 
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RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  Clean  Water  Program 
Contract  No.  CW-158  as  satisfactorily  complete  and  authorizes  final  payment  in  the  amount  of  $43,334.00 
to  the  Contractor,  Pioneer  Roofing  Organization. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUG  1  Q  1M9  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0220 


WHEREAS,  The  Hetch  Hetchy/  Bureau  of  Energy  Conservation  is  established  in  part 
to  achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  the  Bureau's  ongoing  energy  efficiency  programs  provide  an  effective 
means  of  reducing  energy  use  in  municipal  buildings;  and 

WHEREAS,  energy-engineering  consulting  services  are  required  in  support  of  these 

programs;  and 

WHEREAS,  the  current  energy-engineeringcontract,  for  services  to  the  HH/  Bureau 
of  Energy  Conservation,  expired  on  June  30,  1999;  and 

WHEREAS,  funding  for  this  work  will  come  from  the  Hetch  Hetchy/  Bureau  of 
Energy  Conservation  Operating  Budget,  Object  027,  "Professional  Services";  and 

WHEREAS,  funding  of  $230,000  is  available  in  the  approved  FY  1999-2000 
Operating  Budget  of  the  Hetch  Hetchy /Bureau  of  Energy  Conservation,  Now  THEREFORE,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  authorizes  the  General 
Manager,  Public  Utilities  Commission  to  negotiate  and  execute  contracts  with  the  selected  pool  of 
consultants.  Brown,  Vence  and  Associates,  Inc;  Newcomb  Anderson  Associates;  and  ESS 
Engineering,  Inc.  to  provide  as-needed  energy-engineering  services  to  support  Hetch  Hetchy/  Bureau 
of  Energy  Conservation  programs,  for  a  total  cost  not  to  exceed  $920,000  over  four  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  10>3999 


J^M4dbO^  ^^^^^^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.:  99-0221 


WHEREAS,  On  August  10,  1999        the  Public  Utilities  Commission  met  in 
Executive  Session  to  consider  the  settlement  of  the  City  and  County  of  San  Francisco's 
claim  against  Builders  Risk  Carrier  U.S.  Fire  Insurance  Company  ("U.S.  Fire"),  under 
Policy  No.  321-068464,  as  part  of  the  Richmond  Transport  Project,  for  damage  to 
property  in  the  course  of  construction,  arising  from  the  December  1 1 ,  1995  Seacliff 
Incident; 

WHEREAS,  U.S.  Fire  has  proposed  a  settlement  calling  for  the  payment  of 
$1 ,366,769.27  from  U.S.  Fire  to  the  City; 

WHEREAS,  In  consideration  for  the  proposed  settlement  payment,  the  City  has 
agreed  to  fully  release  U.S.  Fire  from  all  claims  arising  from  the  December  1 1 ,  1995 
Seacliff  incident; 

WHEREAS,  Upon  these  terms,  the  City  and  U.S.  Fire  have  tentatively  agreed  to 
settle  the  City's  claim;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  settlement  of  the  City's 
claim  against  U.S.  Fire  under  Policy  No.  321-068464,  with  U.S.  Fire's  payment  of 
$1,366,769.27  to  the  City,  and  further  authorizes  the  PUC  General  Manager  to  submit 
this  settlement  to  the  Board  of  Supervisors  for  final  approval. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  1 0  1999    a  ^ 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

August  24, 1999 
1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


99-208 


1.      Call  to  Order:         1:37  P.M. 

2  Roll  Call:  Present  -  President  Ann  Moller  Caen,  Commissioner  E.  Dennis 

Normandy,  Commissioner  Victor  G.  Makras,  Commissioner  Ben 
L.  Hom 

Vice  President  Frank  L.  Cook  arrived  at  1:39  P.M. 

3  Public  Hearing  -  To  consider  amending  Rule  6,  Organization  and  Election  of  Officers, 
of  the  Rules  of  Order  of  the  Public  Utilities  Commission.  (Continued  from  the  meeting 
of  August  10,  1999.) 

President  Caen  invited  public  comments.  There  was  none  received. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy  to  adopt  Item 
3;  passed  (4-0)  unanimously. 

Resolution  No.  99-0222:    Amending  Rule  6,  Organization  and  Election  of  Officers,  of 

the  Rules  of  Order  of  the  Public  Utilities  Commission. 

Commissioner  Cook  arrived  during  the  election  of  officers, 
i 

4.  Election  of  Officers  (Continued  from  the  meeting  of  August  1 0,  1 999.) 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Hom  to  elect  Ann 
Moller  Caen  for  President  and  Frank  L.  Cook  for  Vice  President  until  January  2000. 
The  Commission  voted  unanimously. 

5.  Approval  of  Minutes 

■   The  Commission  continued  the  Minutes  of  the  Regular  Meeting  of  July  27,  1999  to  the 
next  regular  meeting  scheduled  on  September  14,  1999. 

The  Commission  unanimously  approved  the  Minutes  of  the  Regular  Meeting  of  August 
10,  1999. 

■4' 

6.  Communications 

President  Caen  noted  that  the  Commission  had  received  the  Hetch  Hetchy  Water  & 
Power  Business  Plan,  which  will  be  calendared  for  discussion  at  the  next  meeting. 
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7.  Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Normandy  requested  that  staff  schedule  Item  1 1  for  discussion  at  the 
next  Commission  meeting.  Item  1 1  calls  for  a  report  regarding  sewer  repair  work  in 
Webster  Street. 

Commissioner  Cook  thanked  Michael  Quan  for  the  memo  he  received  addressing 
performance  bonds  for  professional  service  contracts.  He  suggested  looking  into  the 
recommendations  as  a  way  of  enforcing  performance  by  contractors  and  requested 
discussion  of  a  policy  at  the  Call  of  the  Chair. 

8.  Introduction  of  New  Business  by  Commissioners 

Commissioner  Normandy  requested  staff  to  fast  track  the  application  of  the  new  logo 
to  the  PUC's  fleet  of  vehicles  for  the  new  millennium  and  provide  information  on  the 
extent  of  the  fleet  and  the  costs  involved. 

Commissioner  Makras  requested  staff  to  brief  the  Commission  at  the  next  meeting 
regarding  issues  of  concern  to  the  Bay  Area  Water  Users  Association. 

9.  Report  of  the  General  Manager 

William  T.  Berry,  Assistant  General  Manager  for  Finance  &  Administration,  served  as 
Acting  General  Manager. 

a.  Sewer  Repair 

This  item  was  rescheduled  for  the  next  Commission  meeting  on  September  14, 
1999. 

b   Lawrence  T.  Klein,  General  Manager,  Hetch  Hetchy  Water  &  Power,  reported  a  fire 
that  broke  yesterday  where  Cherry  Oil  Road  meets  our  right  of  way  towards  Early 
Intake.  Mr.  Klein  stated  that  power  generation  was  shut  off  in  the  area.  He 
expects  to  receive  authority  to  return  to  operation  by  the  end  of  the  day. 


10.     Public  Comments 

Latika  Malkani  of  the  Commission  on  the  Status  of  Women  commented  that  based 
their  department's  review  of  the  PUC's  Request  for  Proposal  (RFP)  for  Program 
Management  Services,  they  believe  that  the  years  of  experience  required  in  the  Rf 
may  impact  women  differently  and  could  eliminate  opportunities  for  women. 

President  Caen  announced  that  Items  17,  18  and  29  were  deferred  until  after  Closed 
Session. 
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REGULAR  BUSINESS 


Acknowledging  the  exceptional  service  of  Michele  M.  Pla. 

Steve  Medbery,  Manager  of  the  Bureau  of  System  Planning  Environment  and 
Compliance,  spoke  of  Michele  Pla's  achievements  during  her  employment  with  the 
Clean  Water  Program  and  the  Public  Utilities  Commission. 

Item  1 1  was  approved  by  acclamation.  The  Commission  presented  the  resolution  to 
Ms.  Pla. 

Resolution  No.  99-0223:    Acknowledging  the  exceptional  service  of  Michele  M.  Pla, 

Manager  of  the  Planning  and  Control  Division  of  the 
Bureau  of  System  Planning,  Environment  and  Compliance 
and  the  Clean  Water  Program  upon  her  resignation  from 
the  Public  Utilities  Commission. 

Modifying  existing  PUC  policy  to  permit  the  use  of  metal  halide  street  lighting  as  an 
alternative  to  high-pressure  sodium  vapor  street  lighting  for  large  development  areas; 
and  approving  use  of  metal  halide  street  lighting  for  the  planned  development  at 
Mission  Bay. 

Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  responded  to 
questions  from  the  Commissioners.  He  stated  that  all  developers  pay  for  lighting  for 
the  site  they  are  developing.  However  in  the  case  of  the  Mission  Bay  Project,  the 
developer,  Catellus  Development  Corporation,  agreed  to  pay  for  the  lighting  structures 
and  provide  replacement  bulbs  and  parts  through  a  five-year  period.  The  City  will 
bear  the  cost  for  maintenance  and  repair  of  the  lights. 

Commissioner  Makras  asked  why  should  an  exception  to  the  policy  be  made  if  the 
change  was  not  a  better,  smarter  and  cheaper  way  of  doing  business.  If  it  is  better, 
smarter,  and  cheaper  then  the  policy  for  the  entire  City  should  be  changed.  He 
cautioned  the  Commission  from  approving  something  that  would  increase  the 
department's  operating  budget  but  would  not  provide  a  direct  advantage  to  the  City  of 
San  Francisco. 

Commissioner  Normandy  noted  that  the  Commission  previously  adopted  a  resolution 
calling  for  a  demonstration  project  using  metal  halide  lighting  as  an  alternative  to  high- 
pressure  sodium  vapor  (HPSVP)  lighting.  He  asked  about  the  results  of  the 
demonstration  project.  Mr.  Klein  stated  that  there  were  two  pilot  projects  actually  built 
but  staff  had  not  received  any  significant  feedback. 
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Amy  Neches,  Senior  Project  Manager  with  the  San  Francisco  Redevelopment 
Agency,  commented  in  support  of  the  resolution.  She  stated  that  metal  halide  lights 
are  a  superior  light  source,  more  attractive,  and  they  fit  the  objective  to  develop  a 
different  streetscape  for  Mission  Bay  that  befits  the  21^'  century.  She  noted  that 
Catellus  is  willing  to  provide  a  supply  of  parts  and  light  bulbs  in  the  first  few  years  to 
relieve  the  City  of  additional  cost. 

Commissioner  Normandy  commented  that  he  would  support  the  exception  to  the 
policy,  if  the  cost  will  be  borne  by  the  developer. 

Commissioner  Cook  asked  whether  the  developer  would  provide  spare  parts  and 
bulbs  for  a  period  of  time  as  each  new  section  is  installed  during  the  build  out  of  the 
project. 

President  Caen  directed  staff  to  provide  specific  details  of  the  cost  of  metal  halide 
lighting  to  the  City. 

Commissioner  Makras  stated  that  there  are  cost  implications  when  we  change  the 
way  we  do  business.  If  we  make  an  exception  for  this  project,  there  are  issues  such 
as  maintenance  and  labor  force  involved.  He  noted  that  the  Commission  needs  more 
time  to  decide  to  change  a  policy  that  affects  the  whole  City.  He  stated  that  he 
supports  the  Mission  Bay  Redevelopment  Project  but  the  Commission  has 
responsibility  with  regard  to  lighting. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  continue  Item 
12  to  the  next  regular  Commission  meeting  scheduled  on  September  14,  1999; 
passed  (5-0)  unanimously. 

Lease  of  certain  space  at  863  Clay  Street  to  provide  various  PUC  related  services  to 
the  Chinatown  community. 

John  P.  Mullane,  Manager  of  Customer  Service  Bureau,  noted  that  the  space  at  863 
Clay  Street  would  be  used  to  establish  a  pay  station  in  the  Chinatown  community  that 
would  provide  various  services  including  collection  of  water  and  sewer  bills,  and  sign 
up  for  different  programs  such  as  toilet  sales,  toilet  rebate  program,  and  lead-free 
faucet  sales. 

Commissioner  Normandy  suggested  that  in  line  with  next  year's  district  election  for  the 
Board  of  Supervisors  we  should  also  be  looking  into  establishing  a  customer  service 
office  in  each  of  the  districts  to  have  a  continuing  outreach  program  parallel  with  the 
Board  of  Supervisors. 

President  Caen  stated  that  the  lease  should  be  negotiated  on  an  annual  term  and 
reviewed  next  year  to  measure  its  success. 
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Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
13;  passed  (5-0)  unanimously. 

Resolution  No.  99-0224:     Authorizing  the  Customer  Service  Bureau  to  request  the 

City's  Real  Estate  Department  to  enter  into  negotiations 
for  a  lease  of  certain  space  at  863  Clay  Street  to  allow  for 
the  provision  of  various  PUC  related  services  to  the 
Chinatown  community  and  that  the  Bureau  of  Finance 
identify  a  source  of  funding  for  the  lease  cost. 

Report  on  the  status  of  the  San  Francisco  Public  Utilities  Commission-Santa  Clara 
Valley  Water  District  (SFPUC-SCVWD)  Emergency  Intertie  Project. 

Phil  Dela  Cruz  Project  Manager  from  the  Utilities  Engineering  Bureau,  gave  a  slide 
presentation  regarding  the  status  of  the  SFPUC-SCVWD  Emergency  Intertie  Project. 
The  Intertie  Project  will  provide  emergency  water  supply  for  either  Santa  Clara  or  San 
Francisco  of  up  to  40  mgd  in  case  of  an  emergency  or  planned  maintenance  activity. 
Mr  Dela  Cruz  discussed  the  project  description  and  the  proposed  site  location  for  the 
Intertie  Project.  He  stated  that  a  conceptual  engineering  study  evaluated  several  site 
alternatives  for  the  project  and  the  most  practical  site  they  found  was  located  on  a 
private  property  adjacent  to  the  SFPUC  right  of  way.  The  preliminary  negative 
declaration  comments  are  being  incorporated  and  90%  completed.  Contract 
documents  will  be  completed  in  November  1999  with  an  estimated  contract  cost  of 
$10.3  million,  which  will  be  equally  shared  with  Santa  Clara.  The  construction  is 
estimated  to  begin  in  April  2000  and  to  be  completed  in  October  2001 . 

Mr  Dela  Cruz  stated  that  staff  will  be  returning  to  the  Commission  to  obtain  approval 
to  purchase  the  property  adjacent  to  the  right  of  way  and  to  enter  into  two  agreements 
with  the  SCVWD;  the  first,  for  the  construction  of  the  Intertie  facilities,  and  the  second, 
for  the  operation  and  maintenance  of  the  facilities  upon  completion. 

Presentation  of  an  overview  of  the  planned  PUC  Y2K  Contingency  Plan  Exercise. 

Carolyn  H.  Olsen,  Assistant  General  Manager  for  Operations,  reported  that  the 
Contingency  Plan  involves  a  series  of  local  exercises  at  the  different  facilities  of  the 
PUC.  Each  operating  division  will  have  a  site-specific  Y2K  exercise  involving  a  review 
of  the  contingency  plan  and  events  that  could  happen  in  their  division.  Ms.  Olsen 
^  noted  that  on  September  17,  1999  there  would  be  a  full-scale  PUC  exercise  on  Turk 
Street  Staff  will  report  the  result  of  that  exercise  at  the  Commission  meeting  on 
September  28,  1999.  Another  full  scale  Y2K  exercise  is  scheduled  in  November. 

Commissioner  Normandy  suggested  that  staff  inform  the  ratepayers  regarding  PUC's 
efforts  to  achieve  Y2K  compliance. 


99-213 


16.     Report  regarding  security  of  watershed  and  rights  of  way  lands  under  the  jurisdiction 
of  Hetch  Hetchy  Water  &  Power. 

Alexis  Halstead,  Superintendent  of  Operations,  Hetch  Hetchy  Water  &  Power,  gave  a 
slide  presentation.  Ms.  Halstead  discussed  the  areas  of  responsibilities  in  secunng 
watershed  and  right  of  way  lands  up  country.  Those  areas  include  management  of 
natural  resources,  e.g.  reservoir  releases,  stream  flows  and  Raker  Act 
implementation;  emergency  response;  surveillance  and  monitonng;  and  access 
control  The  watershed  keepers  often  face  difficult  working  conditions  in  carrying  out 
these  responsibilities,  as  they  have  to  deal  with  adverse  weather  conditions,  extreme 
heights,  remote  location,  and  difficult  terrain. 

The  watershed  keepers  were  provided  training  for  life  support,  CPR,  hypothermia,  fall 
prevention,  winter  driving  conditions  and  rope  rescue.  Ms.  Halstead  stated  that  in 
order  to  enhance  employee  safety,  we  need  to  provide  our  employees  with  additional 
training  provide  them  with  reliable  communications  equipment,  establish  effective 
relationship  with  other  authorities,  and  conduct  emergency  response  dnils.  She  stated 
that  to  ensure  watershed  security,  we  need  to  have  local  presence  in  remote  areas, 
train  employees  provide  facility  alarms  and  reliable  communications  equipment,  keep 
up  with  the  right-of-way  maintenance,  and  maintain  effective  relationships  with  other 
local  agencies. 

Items  17  and  18  were  deferred  until  after  the  Closed  Session. 
Commissioner  Makras  was  excused  at  2:40  P.M. 

LEASES  AND  PERMITS 
19;     Authorizing  a  permit  with  YMCA  of  San  Francisco-Stonestown  Branch. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
19;  passed  (4-0)  unanimously. 

Resolution  No.  99-0225:    Authorizing  the  General  Manager  of  Public  Utilities 
'  Commission  to  execute  a  permit  with  YMCA  of  San 

Francisco-Stonestown  Branch,  for  conducting  a  youth 
soccer  program  on  a  portion  of  Parcel  56  of  San  Francisco 
•  lands  (aka  Merced  Manor  Reservoir)  in  San  Francisco. 

20.     Authorizing  a  lease  with  San  Francisco  Community  College  District  to  occupy  a  2,475 
square  foot  building  at  11  Phelan  Avenue  in  San  Francisco. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  to  adopt  Item  20; 
passed  (4-0)  unanimously. 
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Resolution  No.  99-0226:    Authorizing  the  General  Manager  of  Public  Utilities 

Commission  to  execute  a  lease  with  San  Francisco 
Community  College  District  to  occupy  a  2,475  square  foot 
building  formerly  leased  by  the  California  Book  Co.  located 
at  11  Phelan  Avenue  in  San  Francisco  at  an  annual  rental 
rate  of  $59,305.68. 

CONSTRUCTION  CONTRACTS 

Advertise 

21 .  Authorizing  advertisement  for  bids  for  Clean  Water  Program  Contract  No.  CW-164. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  ^dopt  Item 
21;  passed  (4-0)  unanimously. 

Resolution  No.  99-0227:    Approving  the  final  plans  and  specifications;  and 

authorizing  advertisement  for  bids  for  Clean  Water 
Program  Contract  No.  CW-164,  Alemany/Mount 
Vernon/Joost  Sewer  Replacement. 

22.  Authorizing  advertisement  for  bids  for  Clean  Water  Program  Contract  No.  CW-253. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
22;  passed  (4-0)  unanimously. 

Resolution  No.  99-0228:    Approving  the  final  plans  and  specifications;  and 

authorizing  advertisement  for  bids  for  Clean  Water 
Program  Contract  No.  CW-253,  Oceanside  Water  Pollution 
Control  Plant  Digester  Complex  and  Gas  Holder  Coatings 
Rehabilitation. 

Award 

Items  23,  24,  and  25  were  called  together. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Items  23, 
24,  and  25;  passed  (4-0)  unanimously. 

23.  Resolution  No.  99-0229:    Awarding  Hetch  Hetchy  Contract  HH-884,  Rock  River  Lime 

Plant  Improvements,  in  the  amount  of  $31 3,000,  to  the 
lowest  responsive  bidder,  Jin  Construction. 
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24.  Resolution  No.  99-0230:    Awarding  Clean  Water  Program  Contract  No.  CW-21 1 ,  4' 

Avenue/10'^  Avenue/Anza  Street/Cabrillo  Street  Sewer 
Replacement,  in  the  amount  of  $448,000  to  the  lowest 
responsive  and  responsible  bidder,  K.  J.  Woods 
Construction,  Inc. 

25.  Resolution  No.  99-0231 :    Awarding  Clean  Water  Program  Contract  No.  CW-230, 

Taber  Place/Gough  Street  Sewer  Replacement,  in  the 
amount  of  $161 ,936  to  the  lowest  responsive  and 
responsible  bidder,  JMB  Construction,  Inc. 

26.  Awarding  Hetch  Hetchy  Water  &  Power  Contract  No.  HH-836,  Priest  Reservoir 
Spillway  and  Outlet  Tunnel  Modifications. 

Commissioner  Hom  moved,  seconded  by  Commissioner  Cook,  to  adopt  Item  26; 
passed  (4-0)  unanimously. 

Resolution  No.  99-0232;    Awarding  Hetch  Hetchy  Water  &  Power  Contract  No.  HH- 
836,  Priest  Reservoir  Spillway  and  Outlet  Tunnel 
Modifications,  in  the  amount  of  $1 ,242,500  to  the  lowest 
responsive  bidder.  Proven  Management,  Inc.  and 
approving  the  transfer  of  funds  from  Priest  Reservoir 
Bypass  Project  to  this  project. 

PROFESSIONAL  SERVICE  CONTRACTS 

Advertise 

27.  Authorization  to  request  proposals,  conduct  interviews,  select  and  two  separate 
agreements  to  provide  specialized  engineering  and  environmental  services. 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Hom,  to  adopt  Item  27; 
passed  (4-0)  unanimously. 

Resolution  No.  99-0233:    Authorizing  the  Water  Quality  Bureau  to  request  proposals, 

conduct  interviews,  select  and  recommend  to  this 
Commission,  qualified  firms  for  two  separate  agreements 
to  provide  specialized  engineering  and  environmental 
services,  each  for  a  period  of  two  (2)  years,  with  a  total 
spending  authority  not  to  exceed  $2,000,000. 
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28.     Authorizing  issuance  of  a  Request  for  Qualifications  to  provide  legislative 
representation  and  advocacy  services. 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Horn,  to  adopt  Item  28; 
passed  (4-0)  unanimously. 

Resolution  No.  99-0234:    Authorizing  the  General  Manager  of  Public  Utilities  to  issue 

a  Request  for  Qualifications  to  provide  legislative 
representation  and  advocacy  services  before  the  Congress 
and  federal  agencies  in  the  areas  of  water,  energy, 
wastewater,  and  natural  resources. 

Item  29  was  deferred  until  after  the  Closed  Session. 

30.     Amending  the  contract.  "Amendment  No.  2  to  Agreement  (50855)  for  a  Study  of 
Unfiltered  Water  Supply  Systems  among  Municipal  Water  Supply  Entities". 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
30;  passed  (4-0)  unanimously. 

Resolution  No.  99-0235:    Amending  the  contract,  "Amendment  No.  2  to  Agreement 

(50855)  for  a  Study  of  Unfiltered  Water  Supply  Systems 
among  Municipal  Water  Supply  Entities",  between  the  City 
of  Portland  and  other  large  unfiltered  water  utilities,  for  an 
amount  not  to  exceed  $67,633. 

Commissioner  Makras  returned  at  2:47  P.M. 


CLOSED  SESSION 

31.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portions  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:      CCSF  -  Dowd/Milstein 

Lessee:  Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiation:        Price  and  Terms 

No  action  was  taken. 
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32. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 


Anticipated  Litigation:    As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department 

property  on  Bernal  Avenue  in  Alameda  County 
Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiation:       Terms  and  Conditions 

No  action  was  taken.  ^ 

33.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:        Lucretia  Henderson  v.  City  and  County  of  San 

Francisco,  Superior  Court  No.  977-032 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook  to  adopt  a 
settlement  for  Item  33;  passed  (5-0)  unanimously. 

Resolution  No.  99-0236:    Approving  a  settlement  in  the  case  of  Lucretia  Henderson 

V.  City  and  County  of  San  Francisco,  Superior  Court  No. 
977-032. 

34.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:        Catherine  Cannon  v.  City  and  County  of  San  Francisco, 

Superior  Court  No.  990-385 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook  to  adopt  a 
settlement  for  Item  34;  passed  (5-0)  unanimously. 

Resolution  No.  99-0237:    Approving  a  settlement  in  the  case  of  Catherine  Cannon  v 

City  and  County  of  San  Francisco,  Superior  Court  No.  990 
385 

35.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(c) 
and  San  Francisco  Administrative  Code  Section  67.1 1(b): 

.  •   Anticipated  Litigation:    As  Plaintiff 

Regarding  Site  Clean  Up 

No  action  was  taken. 
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36. 


Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 


There  was  none. 

37.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  2:50  P.M.  to  discuss  the  above 
listed  Closed  Session  matters: 

At  4:28  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session. 

38.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

39.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 

REGULAR 

17.  Discussion  of  implementation  of  the  Housing  Policy. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  continue 
Item  17  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 

LEASES  AND  PERMITS 

18.  Authorizing  the  General  Manager  of  Public  Utilities  Commission  to  execute  a 
revocable  permit  to  Kaiser  Aluminum  &  Chemical  Corporation  to  perform  soil 
remediation  on  SFPUC  property  (commonly  known  as  Bernal  Property)  at  the  Cow 
Pond  site  located  in  an  unincorporated  area  of  Alameda  County. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  continue  Item 
18  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


99-219 


PROFESSIONAL  SERVICES  CONTRACTS 


29.     Authorizing  the  General  Manager  of  Public  Utilities  Commission  to  execute  a  tenth 
amendment  to  the  professional  consulting  services  contract  with  The  Planning 
Collaborative  (TPC)  amending  the  scope  of  services;  increasing  the  contract  amount 
by  an  additional  $31 1 ,000  and  extending  the  term  of  the  contract  to  March  31 ,  2000. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  continue  Item 
29  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:         4:30  P.M. 


Romaine  A.  Boldridge 
Secretary 


99-220 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0222 


WHEREAS,  Rule  6  of  the  Rules  of  Order,  Public  Utilities  Commission  establishes  the 
offices  of  President  and  Vice  President  of  the  Commission  and  the  date  for  conducting  elections 
as  "the  first  regular  meeting  of  the  Commission  after  the  1 5"^  day  of  July  of  each  year";  and 

WHEREAS,  It  is  the  desire  of  the  Commission  to  change  the  date  for  election  of  officers 
to  the  first  regular  meeting  of  the  Commission  after  the  IS'*'  day  of  January  of  each  year;  and 

WHEREAS;  Officers  are  needed  to  serve  from  now  until  the  first  election  under  the 
amended  rule;  and 

WHEREAS,  The  Rules  of  Order  may  be  amended  after  giving  two  weeks  notice  and 
conducting  a  public  hearing;  now,  therefore,  be  it 

RESOLVED,  Pursuant  to  giving  notice  on  July  22,  1999  and  conducting  a  public  hearing 
on  August  10,  1999,  the  Public  Utilities  Commission  hereby  amends  Rule  6,  Rules  of  Order, 
Public  Utilities  Commission  to  read  as  follows: 

Organization  and  Election  of  Officers 

Rule  6.  At  the  first  regular  meeting  of  the  Commission  after  the  1 5  day  of 

January  of  each  year,  the  members  of  the  Commission  shall  elect  from  among  their 
number  a  President  and  a  Vice-President  of  the  Commission,  each  to  serve  for  a  one-year 
term.  An  incumbent  President  or  Vice-President  who  has  served  a  fiall  one-year  term  in 
the  office  is  ineligible  for  a  second,  consecutive  one-year  term  in  the  same  office.  And,  be 
it 

FURTHER  RESOLVED,  That  the  Commission  may  elect  officers  to  an  interim  term 
from  the  date  of  adoption  of  this  Rule  until  the  first  election  under  the  amended  rule. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  AUG  24  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0223 


WHEREAS,  Michele  M.  Pla  joined  the  Clean  Water  Program  of  the  Department  of  Public  Works  in  1986  and 
was  appointed  Manager  of  the  Planning  and  Control  Division  and  directed  environmental,  strategic  and  policy 
planning;  and 

WHEREAS,  In  the  execution  of  those  duties  she  coordinated  long  range  capital  planning  for  the  Clean  Water 
Master  Plan  and  legislative  strategy  and  advocacy  and  regulatory  strategy  and  compliance  analysis  related  to  the 
federal  Clean  Water  Act  and  state  Porter-Cologne  Water  Quality  Control  Act;  and 

WHEREAS,  Michele  Pla  negotiated  enforcement  orders,  discharge  permits  fines  and  variances  for  all 
wastewater  facilities  and  as  a  result  of  her  efforts  saved  the  Public  Utilities  Commission  and  the  City  of  San  Francisco 
millions  of  dollars;  and 

WHEREAS,  Michele  Pla  developed  a  10- Year  Capital  Plan  for  major  rehabilitation  and  repair  program 
resulting  in  voter  approved  Clean  Water  Bonds  in  1 994;  and 

WHEREAS,  Michele  Pla  arranged  for  the  City  of  San  Francisco  to  receive  over  $250  million  in  low  interest 
State  Revolving  Fund  Loans  for  wastewater  facilities  construction;  and 

WHEREAS,  Michele  Pla  was  recognized  for  her  exceptional  years  of  service  having  received  the  Hammer 
Award  for  Reinvention  of  Government  awarded  by  the  Vice  President  of  the  United  States  in  1996  for  her  role  in  the 
development  of  the  National  Combined  Sewer  Overflow  Control  Policy;  and 

WHEREAS,  Michele  Pla  was  recognized  as  Clean  Water  Program  Employee  of  the  Year  in  1991;  and 

WHEREAS,  Michele  Pla  served  as  first  woman  president  of  the  Association  of  Metropolitan  Sewerage 
Agencies  and  received  the  President's  Award  for  Significant  Contribution  from  the  Association  for  her  role  in 
development  of  the  National  Combined  Sewer  Overflow  Control  Policy;  and 

WHEREAS,  She  resigned  from  the  Public  Utilities  Commission,  effective  July  23,  1999,  and  her  expertise, 
diligence  and  leadership  ability  will  be  greatly  missed  by  management  and  staff  alike;  now,  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  wish  to  thank  Michele  Pla  for  her 
dedication  to  the  Public  Utilities  Commission;  and  be  it  further 

RESOLVED,  That  the  members  of  the  Commission  extend  their  best  wishes  to  her  for  success  in  all  future 
endeavors. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  August  24,  1999. 

A, 


0  o/laly. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0224 

WHEREAS,  The  Public  Utilities  Commission's  Customer  Service  Bureau  historically  provided 
pay  station  services  in  various  communities  within  the  City;  and 

WHEREAS,  Such  services  were  phased  out  over  time  due  to  the  lack  of  interest  in  providing 
such  service  by  vendors  because  of  the  low  reimbursement  rate;  and 

WHEREAS,  The  Public  Utilities  Commission  wishes  to  establish  a  presence  in  the  Chinatown 
community  of  the  City;  and 

WHEREAS,  It  appears  that  an  increase  in  the  per  unit  collection  fee  from  $0.15  to  $0.35  would 
induce  new  interest  in  providing  such  services  on  a  contract  basis;  and 

WHEREAS,  Space  is  available  at  863  Clay  Street  for  lease;  and 


WHEREAS,  This  space  could  be  utilized  for  a  variety  of  Public  Utilities  Commission  services, 
including  pay  station  activities,  sign  up  for  ultra  low  flush  toilets,  accepting  applications  for  the  purchase 
of  ultra  low  flush  toilets  and/or  lead  free  faucets,  providing  bilingual  reference  material,  and  serving  as  a 
PUC  ombudsman;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  increase  in  pay  station 
reimbursement  fee  from  $0.15  to  $0.35;  and,  be  it  further 


RESOLVED,  That  this  Commission  authorizes  the  Customer  Service  Bureau  to  seek  out  a 
vendor  to  provide  pay  station  services  and  to  negotiate  a  contract  for  the  provision  of  these  services;  and, 
be  it,  further 


RESOLVED,  That  this  Commission  authorizes  the  Customer  Service  Bureau  to  request  the 
City's  Real  Estate  Department  to  enter  into  negotiations  for  a  lease  of  certain  space  at  863  Clay  Street  to 
allow  for  the  provision  of  various  PUC  related  services  to  the  Chinatown  community  and  that  the  Bureau 
of  Finance  identify  a  source  of  funding  for  the  lease  cost. 

/  hereby  certify  that  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Comi/fission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0225 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property 
under  the  jurisdiction  of  the  San  Francisco  Public  Utilities  in  City  and  County  of  San 
Francisco;  and 

WHEREAS,  The  YMCA  of  San  Francisco-Stonestown  Branch  has  requested  to 
enter  into  an  agreement  for  conducting  a  youth  soccer  program;  and 


WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,  that  the 
project  described  by  the  proposed  permit  is  categorically  exempt  from  the 
requirements  of  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions 
and  authorizes  the  execution  of  that  certain  Permit  to  YMCA  of  San  Francisco- 
Stonestown  Branch,  as  Permittee,  for  the  purpose  of  conducting  a  youth  soccer 
program  within  the  Permit  Area  located  on  a  portion  of  Parcel  56  of  San  Francisco 
Lands  (aka  Merced  Manor  Reservoir)  in  San  Francisco,  as  set  forth  in  the  Permit  of 
certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  for  the 
periods  from  September  13,  1999  through  October  30,  1999  and  for  the  period  from 
April  5,  2000  through  May  30,  2000  provided  that  the  Permittee  shall  pay  a  permit 
processing  fee  of  $750.00;  and  be  it 


FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and 
heretofore  taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby 
ratified,  approved  and  confirmed  by  this  Commission;  and  be 


FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resoji^ion  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of.       AUb    4  lyyy 


Secretary,  Public  Utilities  Comfiission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0226 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  PubUc  UtiUties  Commission  in  the  City  and  County  of  San  Francisco; 
and 

WHEREAS,  The  San  Francisco  Community  College  District  has  requested  to  enter  into  an 
agreement  to  use  the  Property  for  bookstore  operations  including  the  sale  of  merchandise,  Community 
College  or  Community  College  Auxiliary  Organization  offices,  storage,  educational  activities  and 
parking;  and 

WHEREAS,  SPEAC  has  determined  and  completed  a  certification  that  the  project  described  by  the 
proposed  agreement  is  categorically  exempt  from  the  requirements  of  the  California  Environmental 
Quality  Act;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and  authorizes  the 
execution  of  that  certain  Lease  to  The  San  Francisco  Community  College  District  as  Lessee  for  the 
purpose  of  utilizing  the  Lease  Area  located  at  1 1  Phelan  Avenue  in  the  City  and  County  of  San  Francisco, 
as  set  forth  in  the  Lease  for  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission, 
as  shown  on  drawing  B-4738  of  the  Lease  commencing  upon  execution  following  authorization  and 
approval  of  said  Lease  by  the  PUC  and  expiring  seven  (7)  years  after  the  commencement  date  with  a  two 
(2)  year  extension  option  provided  the  Lessee  shall  pay  an  armual  lease  fee  of  $59,305.68  per  year, 
payable  in  monthly  installments  of  $4,942.14  with  a  CPI  adjustment  on  July  First  (1")  and  every  year  after 
that;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  taken  by  any 
City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and  confirmed  by  this 
Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of  Public 
Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  AUG  24  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  90-0227 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to 
replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-164,  "Alemany  /  Mount  Vernon  /  Joost  Sewer  Replacement"  to  replace  the 
existing  sewers  with  approximately  884  linear  feet  of  1 2-inch  diameter  vitrified  clay  pipe  (VCP)  and 
378  linear  feet  of  15-inch  diameter  VCP  sewers  on  Alemany  Boulevard  from  Nevada  to  Banks 
Streets,  Mount  Vernon  Avenue  from  Cayuga  to  Delano  Avenues,  and  Joost  Avenue  from  Brompton 
Avenue  to  Acadia  Street;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and  • 

WHEREAS,  Subcontracting  goals  of  1 8%  for  Local  Minority  Business  Enterprise  (MBE) 
and  8%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $3 13, 110;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund 
under  Job  Order  No.  1588N  (Fund  5C/CPF/R«&R,  FAMIS  Project  No.  CENRNRR97340);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-164,  "Alemany  /  Mount  Vernon  /  Joost  Sewer 
Replacement"  and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


I  hereby  certify  that  the Jbregoing  r 
meeting  of          AUG  24  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0228 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  Repair  and  Replacement  Program 
to  repair,  replace,  upgrade,  and  renew  facilities  used  in  the  handling  and  treatment  of  wastewater 
throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-253,  "Oceanside  Water  Pollution  Control  Plant  Digester  Complex  and  Gas  Holder 
Coatings  Rehabilitation";  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically 
exempt  from  environmental  review  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and 

WHEREAS,  The  combined  subcontracting  goal  of  15%  for  Local  Minority  Business 
Enterprise  (MBE)  and/or  Local  Women  Business  Enterprise  (WBE)  has  been  established  for  this 
Contract  by  the  HRC  Contract  Compliance  Officer  (CCO)  assigned  to  monitor  Clean  Water  Program 
contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $179,000;  and 

WHEREAS,  Funds  are  available  from  the  Clean  Water  Repair  and  Replacement  Fund 
under  Job  Order  No.  1774N  (Fund  5C/CPF/R&R,  FAMIS  Project  #CENRNRR00240);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-253,  "Oceanside  Water  Pollution  Control  Plant  Digester 
Complex  and  Gas  Holder  Coatings  Rehabilitation,"  and  authorizes  advertisement  for  bids  for  said 
contract.  .. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  24  1999  . 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  90-0229 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  HH-884,  Rock  River  Lime 
Plant  Improvements,  the  work  will  consist  of  general  structural,  mechanical  and  electrical 
improvements  to  the  building  and  lime  handling  system;  and 

WHEREAS,  Two  bids  were  received  on  July  29,  1 999,  in  the  amounts  of  $3 1 3,000  and 
$376,000;  and 

WHEREAS,  The  HRC  Office  of  Contract  Compliance  reviewed  the  bids,  determined  Jin 
Construction  to  be  the  lowest  responsive  bidder,  and  recommends  that  the  contract  be  awarded  to 
Jin  Construction;  and 

WHEREAS,  Funds  are  available  in  FAMIS  Project  CUH900,  Rock  River  Lime  Plant 
Improvements,  Index  Code  519001;  now,  therefore,  belt 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Hetch  Hetchy  Water 
and  Power  Contract  HH-884,  Rock  River  Lime  Plant  Improvements,  in  the  amount  of  $3 1 3,000  to 
the  lowest  responsive  and  responsible  bidder,  Jin  Construction,  subject  to  execution  by  the  Public 
Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  24  1999 


Secretary,  Public  Utilities  commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0230 


WHEREAS,  On  April  13,  1999,  per  Resolution  No.  99-0093,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-21 1,  "4'''  Avenue/10* 
Avenue/Anza  Street/Cabrillo  Street  Sewer  Replacement"  and  authorized  advertising  for  proposals  to  replace 
existing  sewers  on  4*  Avenue  from  Balboa  to  Cabrillo  Streets,  lO""  Avenue  from  Geary  Boulevard  to 
Clement  Street,  Anza  Street  from  9"'  to  10"'  Avenues,  and  Cabrillo  Street  from  6"'  to  7*  Avenues  and  to 
renovate  the  existing  street  pavement  on  Cabrillo  Street  from  6*  Avenue  to  7*  Avenue;  and 

WHEREAS,  The  Contract  was  advertised  on  April  24,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $481,963.00;  and 

WHEREAS,  Five  (5)  bids  wete  received  and  opened  publicly  on  May  20,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  K.J.  Woods  Construction,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined  that 
the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  the  contract  ($362,298.00)  are  available  under  the  Repair 
and  Replacement  Fund  from  Job  Order  No.  163 IN  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR00440),  and  funds  for  the  street  pavement  renovation  portion  ($85,702.00)  are  available  under  the 
Department  of  Public  Works/Bureau  of  Engineering  Program  20  Sales  Tax  Funds  from  Job  Order  No.  7449E 
(Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-21 1,  "4*  Avenue/1  O*  Avenue/Anza  Street/Cabrillo  Street  Sewer  Replacement,"  in  the  amount  of 
$448,000.00  to  the  lowest  responsive  and  responsible  bidder,  K.J.  Woods  Construction,  Inc.,  subject  to 
execution  by  the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City 
Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUG  24  1999  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0231 

WHEREAS,  On  May  11,  1999,  per  Resolution  No.  99-0127,  the  Public  Utilities 
Commission  approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No. 
CW-230,  "Taber  Place/Gough  Street  Sewer  Replacement"  and  authorized  advertising  for  proposals 
to  replace  the  existing  sewers  on  Taber  Place  from  Jack  London  Alley  to  Third  Street  and  on  Gough 
Street  from  Post  Street  to  Geary  Boulevard;  and 

WHEREAS,  The  Contract  was  advertised  on  June  1 2,  1 999;  and 

WHEREAS,  The  Engineer ' s  Estimate  for  the  Contract  was  $  1 6 1 ,044.00;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  July  15,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  JMB  Construction,  Inc.  as  the  lowest  responsive  and  responsible 
bidder;  and 


WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt 
from  envirormiental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund 
under  Job  Order  No.l785N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR02140);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program 
Contract  No.  CW-230,  "Taber  Place/Gough  Street  Sewer  Replacement,"  in  the  amount  of 
$161,936.00  to  the  lowest  responsive  and  responsible  bidder,  JMB  Construction,  Inc.,  subject  to 
execution  by  the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by 
the  City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  24  1999 


Secretary,  Public  Utilities  C(fmmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0232 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  HH-836,  Priest  Reservoir 
Spillway  and  Outlet  Tunnel  Modifications,  the  work  will  consist  of  repairs  and  modifications 
to  the  spillway,  installation  of  a  pipeline  in  the  outlet  tunnel,  partial  demolition  of  the  outlet 
tower  and  paving  of  the  road  across  the  dam  crest;  and 

WHEREAS,  Three  bids  were  received  on  July  15,  1999,  ranging  in  the  amounts  from 
$1,121,531  to  $1,242,500;  and 

WHEREAS,  The  HRC  Office  of  Contract  Compliance  reviewed  the  bids,  determined 
Proven  Management  Inc.,  to  be  the  lowest  responsive  bidder,  and  recommends  that  the 
contract  be  awarded  to  Proven  Management,  Inc.;  and 

WHEREAS,  Funds  will  be  available  to  award  the  contract  upon  the  transfer  of  funds  from 
FAMIS  Project  CUH703,  Priest  Reservoir  Bypass,  Index  Code  517031;  and 

WHEREAS,  Project  CUH703,  Priest  Reservoir  Bypass  is  on  hold  and  no  work  is 
contemplated  on  this  project  for  at  least  another  year  pending  evaluation  of  a  potential 
aqueduct  contamination  problem;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of  $350,000  from  FAMIS  Project 
CUH703.  Priest  Reservoir  Bypass,  Index  Code  5 1 703 1 ,  to  FAMIS  Project  CUH873,  Priest 
Reservoir  Spillway  and  Outlet  Tunnel  Modifications,  Index  Code  528731;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Hetch 
Hetchy  Water  and  Power  Contract  HH-836,  Priest  Reservoir  Spillway  and  Outlet  Tunnel 
Modifications,  in  the  amount  of  $  1 ,242,500,  to  the  lowest  responsive  and  responsible  bidder. 
Proven  Management,  Inc.,  subject  to  execution  by  the  Public  Utilities  General  Manager  and 
certification  as  to  the  availability  of  fiinds  by  the  City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  AUG  1^99 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0233 


WHEEIEAS,  the  Water  Quality  Bureau  (WQB)  ensures  that  the  SFPUC  compHes  with  all  current  and 
future  water  quality  regulations  through  sampling  and  analysis,  process  engineering,  applied  research, 
inspections,  regulatory  reporting,  and  support  to  treatment  plant  operations;  and 

WHEREAS,  WQB  identified  a  number  of  projects  that  require  special  expertise  in  the  field  of  water 
quality  engineering,  regulatory  compliance,  and  applied  environmental  studies;  and 

WHEREAS,  WQB  staff  may  not  be  able  to  meet  established  water  quality  regulatory  deadlines,  process 
engineering  improvement  needs,  and  source  and  receiving  water  improvement  needs  without  augmenting 
its  forces  with  consultant  services;  and 

WHEREAS,  the  services  of  consulting  engineering  and  environmental  firms,  retained  for  the  purpose  of 
providing  engineering  and  environmental  services  will  facilitate  the  timely  execution  of  identified  projects 
and  the  transfer  of  technical  expertise  to  WQB  staff;  and 

WHEREAS,  WQB  will  request  proposals  from  consultants  to  provide  specialized  engineering  and 
environmental  services  for  specific  tasks  and  projects;  and 

WHEREAS,  the  WQB  Manager  will  recommend  a  single  consulting  firm  or  joint  venture  for  each  of  the 
two  (2)  contracts  with  no  firm  being  awarded  more  than  one  ( 1 )  contract;  and 

WHEREAS,  the  total  spending  authority  for  a  single  contract  will  not  exceed  $1,100,000  over  a  period  of 
two  (2)  years;  and 

WHEREAS,  the  Human  Rights  Commission  (HRC)  has  reviewed  the  scope  of  work  of  the  two  (2) 
contracts  described  herein  and  has  set  the  MBE/WBE  participation  goals  at  25  percent  and  10  percent, 
respectively;  and 

WHEREAS,  funding  for  the  two  (2)  contracts  is  available  in  SFPUC  FY  99-00  Operating  and  Capital 
Budgets;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Water  Quality  Bureau  to  request  proposals, 
conduct  interviews,  select  and  recommend  to  this  Commission,  qualified  firms  for  two  (2)  separate 
agreements  to  provide  specialized  engineering  and  environmental  services,  each  for  a  period  of  two  (2) 
years,  with  a  total  spending  authority  not  to  exceed  two  million  dollars  ($2,000,000). 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


AUG  24  1999 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO,  99*0234 


WHEREAS,    Since  1992  the  Commission  has  maintained  a  Washington,  D.C.  based  legislative 

representative  to  provide  legislative  representation  and  advocacy  services  before  the 
Congress  and  federal  agencies  in  the  areas  of  water,  energy,  waste  water,  and 
natural  resources;  and 

WHEREAS,   The  Commission  on  April  13,  1999,  by  Resolution  No.  99-0105  extended  the 

existing  contract  and  further  directed  the  staff  to  issue  a  Request  for  Qualification 
to  retain  the  services  of  a  firm  based  in  Washington,  D.C.  area.;  and 


WHEREAS,   Funding  for  this  contract  in  the  amount  of  $300,000  is  available  in  the  Hetch 
Hetchy  Enterprise  Object  027,  SubObject  02751,  Index  Code  326108;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Public  Utilities 

Commission  to  seek  and  retain  the  legislative  representative  to  provide  the  needed 
services. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  AUG  24  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0235 


J.' 

WHEREAS,  The  Unfiltered  Utilities  Regulatory  Support  Project  is  an  intergovernmental 
contract  with  eight  large  unfiltered  water  suppliers  in  North  America  (Boston,  New  York,  San 
Francisco,  Seattle,  Tacoma,  Portland,  Vancouver  B.C.,  and  Victoria  B.C.)  for  consulting  services 
to  study  regulatory  and  operational  issues  unique  to  unfiltered  water  supplies;  and 

WHEREAS,  The  SFPUC  currently  relies  on  the  unfiltered  high  quality  Hetch  Hetchy 
water  supply  to  meet  80  percent  of  its  demand;  and 

WHEREAS,  The  findings  of  this  study  will  be  presented  to  the  Environmental  Protection 
Agency  to  provide  data  for  formulating  the  Longterm  Enhanced  Surface  Water  Treatment  Rule 
(LTESWTR),  which  will  decide  whether  filtration  of  all  drinking  waters  with  surface  sources 
will  become  mandatory;  if  filtration  is  not  required,  the  LTESWTR  will  dictate  stringent  water 
quality  and  source  management  criteria;  and 

WHEREAS,  The  potential  regulatory  influence  from  the  findings  of  this  study  are 
critically  important  to  maintaining  filtration  avoidance  into  the  future,  allowing  flexibility  and 
fime  for  the  SFPUC  to  consider  treatment  alternatives  for  the  Hetch  Hetchy  water  supply;  and  ' 

WHEREAS,  This  study  will  provide  information  from  unfiltered  utilities  across  the 
continent  concerning:  feasibility  of  UV-disinfecfion  for  drinking  water  treatment,  best 
management  practices  for  watershed  protection,  water  quality  data  and  source  water  pathogen 
occurrence,  quality  of  disease  monitoring  programs  for  early  detection  of  waterbome  disease 
outbreaks,  and  customer  concerns  about  water  quality  and  service;  and 

WHEREAS,  The  costs  for  this  study  are  shared  between  the  large  unfiltered  water 
suppliers,  resulting  in  maximized  benefit  for  all;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes  the  General 
Manager  to  approve  the  contract,  "Amendment  No.  2  to  Agreement  (50855)  for  a  Study  of 
Unfiltered  Water  Supply  Systems  among  Municipal  Water  Supply  Entities"  for  an  amount  not  to 
exceed  $67,633. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of   AUG  24  1999      


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  99*0236 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  .  Case  Number      * :  Amount 

HENDERSON,  LUCRETIA  S/C  977-032  $34,109.80 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of 

AUG  24  1999 


Secretary,   Public  Utilities  Coinmssion 


N:\CLOSlNGMtNECESmN0N-MUNI\HENDERSRES 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

QQ  r,„o7  CORRECTED 
RESOLUTION^  


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  Case  Number  Amount 

CANNON,  CATHERINE  S/C  990-385  $5,866.55 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of 

August  24,  1999 


Secretary,    Public  Utilities  Commssion 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


SPECIAL  MEETING 

September  14, 1999 

12:00  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Hom 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Lorna  T.  Navarro 
ACTING  SECRETARY 


99-221 


1.  Call  to  Order:         12:08  P.M. 

2.  Roll  Call:  Present  -  President  Ann  Moller  Caen,  Commissioner  E.  Dennis 

Normandy,  Commissioner  Victor  G.  Makras,  Commissioner  Ben 
L.  Horn 

Vice  President  Frank  L.  Cook  arrived  at  12:10  P.M. 

3.  Public  comments  on  matters  not  on  today's  agenda. 
There  was  none. 

CLOSED  SESSION 

4.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:    Babyruth  Salazar  v.  CCSF,  et  al,  Alameda  Superior 

Court  No.  H 199564-0 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  recommend 
a  settlement  for  Item  No.  4;  passed  (4-0)  unanimously. 

Resolution  No.  99-0238:    Recommending  that  the  Board  of  Supervisors  resolve  and 

settle  the  claim  in  the  case  of  Babyruth  Salazar  v.  CCSF,  et 
al,  Alameda  Superior  Court  No.  HI  99564-0. 

5.  Public  Employee  Performance  Evaluation  -  Pursuant  to  Government  Code  Section 
54957: 

Position:  General  Manager,  Public  Utilities 

No  action  was  taken. 

6.  Public  comments  on  matters  to  be  discussed  in  .Closed  Session. 
There  was  none. 

7.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 


99-222 


The  Public  Utilities  Commission  went  into  closed  session  to  discuss  the  above  listed  closed 
session  items  at  12:12  P.M. 

At  1:30  P.M,  the  Commission  reconvened  in  public  session. 

President  Caen  announced  that  the  12:00  P.M.  meeting  was  continued  to  the  end  of  the 
open  session  of  the  regular  1:30  P.M.  Commission  meeting. 

At  3:58  P.M.,  the  Commission  reconvened  in  closed  session. 
At  5:51  P.M.,  the  Commission  reconvened  in  open  session. 

8.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 
Commissioner  Makras  and  Commissioner  Hom  were  excused. 

9.  Motion  regarding  whether  to  disclose  the  discussion  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:52  P.M. 

Lorna  T.  Navarro 
Acting  Secretary 


99-223 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  99-0238  


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  tenns  specified 
below. 

Case  Name  Case  Number  Amount 

BABYRUTH  AND  ANDREW 

SALAZAR  Alameda  S  HI 99564-0  ,$30,000.00 


/  hereby  certify  that  the  foregoing  resolution  u  as  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of  SEP  14  1999 


ACTING  Secretary ,    Public  Utilities  Commssion 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

September  14, 1999 

1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Anson  B.  Moran 
GENERAL  MANAGER 


Lorna  T.  Navarro 
ACTING  SECRETARY 


99-224 


Call  to  Order: 


1:33  P.M. 


Roll  Call:  Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 

Cook,  Commissioner  E.  Dennis  Normandy,  Commissioner  Victor 

G.  Makras,  Commissioner  Ben  L.  Hom 


Approval  of  Minutes  ,  .  - 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  to  approve  the 
Minutes  of  the  Regular  Meeting  of  August  24,  1999;  passed  (5-0)  unanimously. 


Communications  * 
No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 

President  Caen  commented  that  in  staffs  status  report  regarding  the  Sunol  Water 
Temple  &  Grounds  Restoration  Project  it  stated  that  additional  work  was  necessary  for 
the  seismic  upgrade  of  the  Temple.  She  wanted  to  know  whether  there  would  be  . 
additional  charges  to  that  additional  work. 

President  Caen  requested  a  report  regarding  the  Bottled  Water  Project. 
Introduction  of  New  Business  by  Commissioners 

Commissioner  Makras  requested  a  report  concerning  the  slow  progress  of  the  sewer 
work  being  done  on  the  500  block  of  Precita  Avenue. 

Commissioner  Normandy  suggested  that  as  staff  prepares  the  PUC's  Annual  Report 
for  this  year  that  they  include  a  background  of  the  PUC,  a  chronology  of  events  and 
challenges  the  organization  faced  during  the  year,  how  those  challenges  were 
resolved,  and  future  issues  for  the  department. 

Commissioner  Normandy  suggested  that  staff  publish  a  commemorative  issue  of  The 
Flow,  (PUC's  Monthly  Newsletter)  for  January  2000  to  commemorate  the  new 
millennium. 


-  99-225 


President  Caen  commented  that  the  Grand  Jury  Report  reported  that  there  was  a 
backlog  of  1 ,581  sewer  repair  jobs  and  the  repair  work  takes  22  months  to  complete. 
She  directed  staff  to  establish  a  reporting  system  to  better  communicate  and 
coordinate  sewer  repair  issues  with  the  Department  of  Public  Works. 

Regarding  the  Financial  Reports,  President  Caen  requested  information  on  why  the 
Services  to  the  City  Attorney  were  $600,000  over  the  approved  budget. 

President  Caen  inquired  about  the  action  taken  by  staff  regarding  travel  pay.  Mr. 
Moran  stated  that  he  had  directed  to  cease  the  practice  of  providing  travel  pay  to 
those  who  were  not  eligible,  and  initiated  a  formal  process  of  requiring  proof  of 
residency  to  those  claiming  the  travel  pay.  Staff  is  also  in  the  process  of  recovering 
those  improper  travel  payments. 


Report  of  the  General  Manager 

Mr  Moran  announced  that  Carolyn  M.  Olsen,  Assistant  General  Manager  for 
Operations  is  retiring  from  the  PUC  in  January  2000.  Ms.  Olsen  agreed  to  delay  her 
retirement  to  see  the  implementation  of  the  Y2K  Conversion  Project 

Mr  Moran  announced  the  re-assignments  he  made  between  the  Utilities  Engineering 
Bureau  (UEB)  and  the  Bureau  of  System  Planning  Environment  and  Compliance 
(SPEAC).  Leonard  Swanson  was  moved  from  SPEAC  to  UEB.  Patty  Mallet  was 
moved  from  SPEAC  to  UEB.  Mary  Williams  was  moved  from  UEB  to  SPEAC. 
Manfred  Wong  would  take  the  responsibility  for  the  Program  Management  project.  . 

He  noted  that  these  reassignments  were  in  line  with  his  efforts  to  clarify  the  roles  of 
these  two  organizations.  SPEAC  is  responsible  for  developing  cogent  and  sensible 
long-range  capital  improvement  programs  and  UEB  is  responsible  for  building  them. 

Mr  Moran  reported  that  he  had  sent  out  a  notice  advising  about  a  potential  conflict  of 
interest  in  the  Request  for  Proposals  for  the  Program  Management  contract  and 
extending  the  deadline  for  submission  of  the  proposals  by  two  weeks.  He  noted  that 
an  agenda  item  would  be  scheduled  for  the  next  Commission  meeting  to  consider  the 
process  for  structuring  the  selection  of  the  evaluation  panel. 

Mr  Moran  noted  that  the  Operating  Manual  for  the  Bureau  of  Commercial  Land 
Management  was  distributed  to  the  Commission  and  would  be  scheduled  for  the  next 
Commission  meeting  for  adoption. 


99-226 


Crystal  Springs  Golf  Course  Award. 


Tom  Isaak  of  Crystal  Springs  Golf  Course  Co.  presented  three  major  awards 
received  by  the  Crystal  Springs  Golf  Course  (CSGC):  (1)  The  Peninsula 
Conservation  Center  Foundation's  1997  Business  Environmental  Award;  (2)  Golf 
Digest's  1998  Winner  of  Environmental  Leaders  in  Golf;  and  (3)  The  Wildlife 
Habitat  Council  as  the  first  golf  course  in  the  nation  certified  by  the  Council.  Mr. 
Isaak  mentioned  that  Ray  Davis,  a  Certified  Superintendent  at  the  Golf  Course 
received  a  national  honor  from  the  Golf  Course  Superintendents  Association  of 
America  and  named  as  an  environmental  steward.  Mr.  Davis  managed  the 
development  of  a  national  environmental  model  on  how  golf  course  should  be  run. 
He  thanked  Mark  Mueller  and  Gary  Dowd  of  the  Public  Utilities  Commission  for 
their  support  in  environmental  and  land  management  issues. 

b.  Sewer  Repair.    (Continued  from  the  meeting  of  August  24,  1999.) 

Mr.  Moran  gave  a  presentation  using  electronic  slides  regarding  the  state  of  the 
San  Francisco  sewer  system,  the  actions  taken  and  what  was  being  planned  to 
address  sewer  maintenance  and  repair  issues.  He  reported  that  based  on  the 
inspection  of  the  sewers,  80%  of  the  sewers  that  are  100  years  old  do  not  require 
attention;  however,  as  the  new  millennium  begins  he  expected  those  old  sewers 
would  need  attention.  He  noted  that  a  sewer  repair  maintenance  program  is  driven 
by  actual  inspection  of  the  sewers  and  age  is  not  a  factor  in  determining  whether  a 
sewer  pipe  needs  repair. 

Mr.  Moran  showed  graphs  of  sewer  failure  rate  expected  in  the  future.  The  PUC  is 
currently  about  the  middle  line  and  the  current  failure  will  get  worse  to  the  20  to  40 
range  and  start  to  get  better  as  we  begin  to  repair  and  replace  inadequate  sewers. 
He  stated  that  to  reduce  the  level  of  failure,  we  needed  to  invest  an  additional  $6 
million  a  year  in  sewer  repair. 

Mr.  Moran  noted  that  the  current  level  of  sewer  system  repair  and  replacement  has 
been  $1 5  million  per  year,  of  which  $8  million  is  funded  from  the  Repair  and 
Replacement  Fund  and  the  additional  money  comes  from  the  1994  Sewer  Repair 
Bonds.  He  stated  that  just  to  continue  the  current  level  of  maintenance  and  repair 
program  we  need  to  authorize  additional  bonds  or  raise  our  revenues.  However, 
with  the  passing  of  Proposition  H,  raising  revenues  is  not  possible.  The  current 
backlog  of  sewer  work  is  $31  million  in  structurally  inadequate  sewers  and  $160 
'  million  in  hydraulically  inadequate  sewers. 


In  the  last  two  years,  the  Commission  in  order  to  address  sewer  repair  issues 
added  a  computer  system  to  keep  proper  records  of  necessary  inspection,  added 
camera  equipment  for  inspection,  and  hired  additional  staff.  Mr.  Moran  stated  that 
'    if  we  were  to  improve  the  current  level  of  sewer  repair,  we  needed  to  hire 
additional  sewer  repair  crew,  add  more  money  to  increase  the  rate  of  sewer 
replacement  funding,  and  seek  new  bonding  authority. 

Mr.  Moran  stated  that  staff  would  prepare  a  5-year  maintenance  program  to 
prevent  the  increase  in  the  rate  of  sewer  failure  and  that  cost  of  the  program  is 
estimated  to  be  $30  million  a  year.  The  funds  to  implement  this  program  could 
come  from  the  $8  million  we  already  have  from  the  Repair  &  Replacement  Fund, 
and  the  balance  of  $22  million  by  issuing  a  5-year  bond  for  $110  million. 

c.  Webster  Street  Sewer  Repair 

Carolyn  H.  Olsen,  Assistant  Manager  for  Operations  reported  that  the  delay  in  the 
Webster  Street  sewer  repair  project  resulted  from  miscommunication  between 
several  departments.  In  the  Webster  project,  the  Department  of  Building 
Inspection,  the  Department  of  Public  Works'  Sewer  Construction  Division  and 
Sewer  Engineering  Division,  the  Public  Utilities  Commission  Sewer  Operations 
Division  and  the  Water  Department  were  involved.  At  the  same  time,  a  new 
electric  duct  was  also  being  done  by  PG&E.  To  prevent  this  situation  from 
happening  again,  staffs  of  the  PUC  and  the  Department  of  Public  Works  have 
been  meeting  to  come  up  with  better  ways  of  communicating.  Ms.  Olsen 
suggested  establishing  policies  concerning  sewer  service  and  maintaining  open 
communication  between  City  departments,  property  owners,  and  other  agencies 
concerning  the  various  utilities. 

Nathan  Ratner  urged  the  Commission  to  resolve  the  problem  in  Webster  Street 
and  prevent  this  situation  from  reoccurring.  Mr.  Ratner  also  commented  that  he 
received  the  agenda  for  today's  meeting  an  hour  before  the  meeting. 

Ms.  Olsen  stated  that  the  problem  had  been  resolved  and  the  sewer  is  now 
operable  Commissioner  Normandy  commended  Ms.  Olsen  for  taking  on  this 
problem  and  initiating  the  development  of  policies  so  that  decisions  could  be  made 
to  correct  operational  deficiencies.  He  encouraged  staff  to  make  sure  that  the 
same  situation  at  3760  Webster  does  not  get  repeated. 

Commissioner  Makras  thanked  Mr.  Ratner  for  bringing  this  matter  to  the 
Commission's  attention  and  for  his  persistence  in  resolving  the  problem.  He 
suggested  that  any  solution  recommended  by  staff  should  be  communicated  to 
both  the  owner  and  Mr.  Ratner.  Mr.  Ratner  requested  that  staff  respond  to  the 
questions  he  listed  in  his  letter. 
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Don  Munakata,  Manager  for  the  Department  of  Public  Works  Bureau  of 
Engineering,  commented  in  support  of  Carolyn  Olsen's  report  and 
recommendation  to  establish  a  procedure  that  will  prevent  future  problems.  Don 
Eng  from  the  Department  of  Public  Works  Bureau  of  Construction  Management 
echoed  Mr.  Munakata's  comment.  . 

Tom  Lehane,  Chief  Plumbing  Inspector  from  the  Department  of  Building 
Inspection  commented  that  there  was  a  lack  of  communication  on  who  was 
responsible  for  the  sewer  problem  at  3760  Webster.  He  said  that  the  problem  was 
due  to  the  sewer  going  to  the  building  being  12  inches  higher  than  the  sewer 
coming  out  of  the  building  and  that  no  adjustment  was  made. 

Hetch  Hetchy  Business  Plan. 

Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  gave  a 
presentation  regarding  the  Hetch  Hetchy  Business  Plan. 

Mr  Klein  reported  that  Hetch  Hetchy's  business  planning  activities  added  $30 
million  in  net  power  revenues  to  Hetch  Hetchy's  budget  for  the  current  fiscal  year. 
He  noted  the  need  to  continue  with  business  planning  to  improve  our  financial 
performance  He  stated  that  Hetchy  would  not  be  able  to  continue  to  transfer 
funds  to  the  General  Fund  unless  such  actions  as  increasing  power  revenues  are 
taken.  Mr.  Klein  indicated  that  the  business  plan  was  being  revised  to  explore 
various  business  opportunities  that  will  improve  financial  performance.  Those 
business  opportunities  were  categorized  into  core  business  enhancements,  new 
business  opportunities,  economic  development  support,  energy  consumer 
advocacy  and  energy  related  environmental  impact  improvements.  He  noted  that 
a  core  business  enhancement  strategy  such  as  customer  retention  program  has 
the  high  feasibility  of  implementation  but  it  is  not  sufficient  to  maintain  current 
financial  performance.  New  business  opportunities  have  to  be  examined  and 
implemented,  and  the  Commission  should  consider  all  levels  of  acceptable  risks. 

For  the  next  step  in  the  development  of  the  business  plan,  Mr.  Klein  stated  that 
there  are  policy  issues  that  are  needed  to  be  reviewed.  He  requested  the 
Commission's  participation  in  the  development  of  the  business  plan,  and  the 
development  of  acceptable  targets  and  implementation  strategies. 

President  Caen  stated  that  she  would  ask  one  or  two  members  of  the  Commission 
to  act  as  advisor  on  an  ad  hoc  capacity  to  work  with  staff. 
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BAWUA  Issues. 

Mr.  Moran  gave  a  presentation  regarding  PUC's  relationships  with  the  Bay  Area 
Water  Users  Association  (BAWUA).  He  stated  that  there  are  two  unresolved 
issues  with  BAWUA.  One  was  whether  or  not  PUC  is  obligated  to  provide  water  at 
cost,  and  second,  how  we  allocate  deficiency  during  the  time  of  shortage.  The 
position  of  the  City  under  State  laws  is  that  the  City's  obligation  is  to  be  reasonable 
and  allows  for  recovery  of  return  on  investment  and  rate  of  return.  As  to  the 
allocation  of  deficiency,  Mr.  Moran  stated  that  both  parties  have  not  yet  agreed  to  a 
fixed  formula.  However,  there  is  ongoing  concern  that  because  there  is  no  fixed 
formula  it  is  difficult  for  the  suburban  agencies  to  plan  what  would  happen  in 
deficiency  situations. 

Mr.  Moran  stated  that  BAWUA  also  was  concerned  regarding  the  slow  progress 
being  made  in  the  PUC's  Capital  Improvement  Program,  the  lack  of  adopted 
Capital  Improvement  Program,  lack  of  financial  plan,  and  lack  of  resolution  on 
deficiency  allocation.  They  are  also  concerned  about  the  form  of  governance  that 
BAWUA  does  not  have  a  seat  in  the  Public  Utilities  Commission. 

Commissioner  Makras  stated  that  BAWUA  is  our  major  customer  and  we  ought  to 
look  at  their  concerns  promptly  and  in  a  professional  manner.  He  stated  that  he 
was  surprised  that  a  BAWUA  representative  is  present  at  every  Commission 
meeting  and  did  not  expressed  their  organization's  concern  to  the  Commission  and 
rather  went  to  the  State  Legislature  in  support  of  a  legislative  audit  of  the  PUC.  He 
encouraged  BAWUA  to  create  a  working  relationship  with  the  PUC. 

Commissioner  Makras  asked  whether  BAWUA's  concerns  were  valid.  Mr.  Moran 
responded  that  those  concerns  were  valid.  He  understood  their  concern  that  they 
only  have  contractual  relationships  with  PUC.  The  working  relationships  with 
BAWUA  had  improved  overtime.  He  said  that  he  shared  BAWUA's  frustration 
regarding  the  rate  of  completion  of  the  Capital  Improvement  Program. 

President  Caen  stated  that  a  lot  of  BAWUA's  concerns  were  about  relationships 
with  PUC  and  staffs  memo  gave  a  better  overview  of  what  had  been  happening. 

Mr.  Arthur  Jensen,  BAWUA's  General  Manager,  stated  that  staffs  memo  was  very 
professional,  balanced,  and  accurate.  He  commented  that  communication 
between  PUC  and  BAWUA  have  improved  but  he  hoped  that  it  be  more 
straightforward.  He  noted  that  BAWUA  did  not  initiate  the  legislative  audit  of  the 
PUC.  He  stated  that  their  concern  was  related  to  the  formal  adoption  of  the  Capital 
Improvement  Program  as  a  commitment  to  implement  those  projects  necessary  to 
improve  service. 
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Patrick  Sweetland,  Member  of  BAWUA's  Board  of  Directors,  and  Head  of  Daly 
City's  Department  of  Public  Works,  urged  the  Commission  to  address  BAWUA's 
concerns  on  the  standpoint  of  opportunity  to  make  improvements. 


8.  Public  comments  on  matters  that  were  not  on  today's  agenda. 

Jane  Nurre  commented  that  the  PUC's  website  was  not  up-to-date.  The  agenda  for 
today's  meeting  was  not  posted  and  the  last  set  of  minutes  posted  was  for  the  May  1 1 , 
..    1999  meeting.  ,  .- 

■  tF' 

REGULAR 

9.  Modifying  existing  PUC  policy  to  permit  the  use  of  metal  halide  street  lighting  as  an 
alternative  to  high-pressure  sodium  vapor  street  lighting  for  large  development  areas; 
and  approving  use  of  metal  halide  street  lighting  for  the  planned  development  at  Mission 

.  Bay.  (Continued  from  the  meeting  of  August  24,  1999.  Proposed  for  continuance  to 
September  28,  1999) 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  continue 
Item  9  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


10.  Presentation  on  the  San  Joaquin  Pipeline  No.  3  incident. 

Cheryl  Davis,  Manager  of  Water  Supply  &  Treatment  Division,  gave  a  report  regarding 
the  August  1999  incident  when  the  San  Joaquin  Pipeline  No.  3  broke.  Ms.  Davis  also 
talked  about  its  impact  to  PUC  operations. 

Ms.  Davis  noted  that  when  Pipeline  No.  3  developed  a  leak,  it  was  taken  out  of  service 
for  repairs.  Pipelines  No.  1  and  2  were  brought  into  service  but  it  still  did  not  provide  the 
capacity  to  meet  the  demands  or  add  as  much  to  storage.  Also  water  quality  problems 
developed  when  those  transmission  lines  were  put  back  into  service.  Ms.  Davis  stated 
that  suburban  customers  were  contacted  to  moderate  their  demand  for  our  system. 

Ms.  Olsen  noted  that  in  November,  Pipeline  No.  3  would  be  taken  out  of  service  for 
replacement  of  valves.  Staff  would  be  using  modern  technology  to  conduct  internal  and 
external  inspections  of  the  pipe  to  identify  areas  that  needs  repaired.  The  Water  Quality 
Bureau  had  started  different  studies  to  determine  additional  characterization  of  turbidity. 
Ms.  Olsen  stated  that  staff  is  not  looking  at  any  real  increased  capacity  to  the  treatment 
facilities  until  Year  2008  to  201 0  when  Phase  2  of  the  Sunol  Valley  Water  Treatment 
Improvement  Project  is  completed. 
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Discussion  of  implementation  of  the  Housing  Policy.  (Continued  from  the  meeting  of 
August  24,  1999.) 

Ms.  Olsen  commented  that  the  Commission  directed  staff  to  develop  a  policy  for  PUC 
owned  housing  units  that  establishes  a  rental  rate  at  full  market  value  plus  cost  for 
utilities.  She  stated  that  a  study  has  been  done  and  the  market  values  are  incorporated 
in  the  agenda  item  submitted  to  the  Commission. 

Ms.  Olsen  noted  that  there  are  three  locations  where  housing  is  available  for  employees 
that  provide  24-hour  safety  and  emergency  response  functions.  They  are  in  upcountry, 
Moccasin,  and  the  Bay  Area  watersheds.  Ms.  Olsen  stated  that  staff  is  challenged  on 
how  to  make  PUC  housing  equitable  and  fair. 

Mr.  Michael  Byrne  commented  in  behalf  of  PUC  watershed  keepers  in  the  Bay  Area  that 
the  housing  policy  proposal  creates  an  unbalanced  and  unequal  pay  structure  among 
the  same  classifications  of  City  employees. 

In  response  to  President  Caen's  question  regarding  adjustments  to  rent,  Ms.  Olsen 
noted  that  some  housing  units  would  get  adjustments  to  the  base  rent  based  on  the  age 
or  condition  of  the  unit  and  whether  there  is  water  service  connection. 

President  Caen  asked  about  the  use  of  pagers  to  reach  operations  people.  Ms.  Davis 
stated  that  her  operations  staff  was  supplied  with  radio  equipment.  Mr.  Klein  stated  that 
pagers  do  not  work  in  remote  areas. 

Commissioner  Makras  expressed  support  in  charging  the  traditional  $50  a  room  rent  for 
watershed  keepers,  which  is  about  15  watershed  keepers  and  bringing  the  balance  of 
the  housing  units  up  to  current  market  value  with  5%  or  10%  adjustment  since  they  are 
city  workers.  He  stated  that  he  places  true  value  for  the  extra  services  the  watershed 
keepers  provide  and  for  their  presence  in  our  facilities  24  hours  a  day  versus  employees 
benefiting  from  housing  but  they  are  not  responding  24  hours  a  day.  He  suggested  a 
check  and  balance  in  the  policy  in  the  event  of  someone's  retirement. 

President  Caen  suggested  considering  rotation  of  housing  and  work  location  every 
three  years.  Commissioner  Cook  stated  that  the  rotation  should  come  on  a  voluntary 
basis.  He  stated  that  employees  with  the  same  classifications  are  paid  the  same  salary 
whether  they  live  and  work  in  remote  areas  or  not  but  the  cost  of  living  is  different  in  the 
City  and  upcountry. 

Mr.  Moran  inquired  on  how  to  deal  with  employees  who  live  in  the  Early  Intake  who  also 
provides  24-hour  service  as  well  but  they  are  not  watershed  keepers.  President  Caen 
suggested  setting  exceptions  in  the  policy  and  handling  each  case  individually. 
Commissioner  Makras  stated  that  he  wants  every  employee  treated  without  exception, 
as  this  is  an  employee  fairness  issue.  He  would  like  to  keep  the  watershed  keepers 
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protected.  President  Caen  requested  a  list  of  names  and  responsibilities  of  these 
employees  and  what  type  of  adversities  they  face  in  their  work. 

President  Caen  directed  staff  to  work  further  on  the  policy  and  incorporate  the  ideas 
suggested  today  and  return  to  the  Commission. 

Discussion  of  "pass-through  contracts". 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  continue 
Item  12  to  the  next  regular  Commission  meeting  on  September  28,  1999;  passed  (5-0) 
unanimously. 

Lease  of  certain  space  at  863  Clay  Street  to  provide  customer  outreach  to  the 
Chinatown  community. 

Commissioner  Makras  suggested  that  staff  make  sure  that  the  lease  is  within  fair  market 
rent  before  the  lease  agreement  is  executed. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
13;  passed  (5-0)  unanimously. 

Resolution  No.  99-0239:      Authorizing  the  General  Manager  of  Public  Utilities  to  enter 

into  a  lease  for  the  property  at  863  Clay  Street  upon 
completion  of  negotiations  by  the  City's  Real  Estate 
Department. 

Ratifying  the  Declaration  of  Emergency  and  requesting  a  supplemental  appropriation  for 
$700,000  to  fund  the  emergency  work  at  San  Mateo  Creek. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
14;  passed  (5-0)  unanimously. 

Resolution  No.  99-0240:      Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  for  San  Mateo 
Creek  opposite  the  Lower  Crystal  Springs  Reservoir;  and 
requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount  of 
$700,000  to  fund  the  emergency  work. 
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CONSTRUCTION  CONTRACTS 


Advertise 

15.  Authorizing  advertisement  for  bids  for  Clean  Water  Program  Contract  No.  CW-240. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
15;  passed  (5-0)  unanimously. 

Resolution  No.  99-0241:      Approving  the  final  plans  and  specifications;  and 

authorizing  advertisement  for  bids  for  Clean  Water 
Program  Contract  No.  CW-240,  Bertita  Street/Russia 
Avenue/South  Hill  Boulevard/Stillings  Avenue  Sewer 
Replacement. 


16.  Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2166. 

Commissioner  Makras  voted  against  adoption  of  Item  16.  He  stated  that  the  way  the 
item  was  presented  is  questionable  in  that  it  is  labeled  as  a  requirement  of  CAL  OSHA 
but  it  is  really  requesting  to  build  a  new  shop.  Item  18  in  today's  agenda  was  another 
calendar  item  in  the  same  context.  Also,  staff  did  not  advise  the  Commission  that  there 
are  security  problems  in  this  location  nor  did  they  ask  the  Commission  for  direction. 

Karen  Kubick,  Project  Manager  for  the  City  Distribution  Division  (CDD)  Capital 
Improvement  Program,  described  the  details  of  the  projects  and  its  importance  to 
meeting  the  requirements  of  CAL  OSHA.  She  stated  that  Items  16  and  18  were  part  of 
CDD's  Capital  Improvement  Plan  and  the  first  of  several  construction  projects  at  CDD  in 
1990  Newcomb. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
16;  passed  (3-2).  Commissioner  Makras  and  Commissioner  Hom  voted  no. 

Resolution  No.  99-0242:      Approving  the  final  plans  and  specifications;  and 

authorizing  advertisement  for  bids  for  San  Francisco  Water 
Department  Contract  No.  WD-2166,  CDD  Safety  & 
Environmental  Hazard  Abatement. 
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17.  Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2300. 

IVloved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
17;  passed  (5-0)  unanimously. 

Resolution  No,  99-0243:      Approving  the  final  plans  and  specifications;  and 

authorizing  advertisement  for  bids  for  San  Francisco  Water 
Department  Contract  No.  WD-2300,  Irvington  Portal 
Improvements. 


18.  Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2311.         .  - 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
18;  passed  (3-2).  Commissioner  Makras  and  Commissioner  Hom  voted  no. 


Resolution  No.  99-0244: 


Approving  the  final  plans  and  specifications;  and 
authorizing  advertisement  for  bids  for  San  Francisco  Water 
Department  Contract  No.  WD-2311,  CDD  Newcomb 
Avenue  Facilities  Security  and  Fire  Protection. 


Award 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  adopt  Items  No. 
19,  20,  and  21  together. 


19.  Resolution  No.  99-0245: 


20.  Resolution  No.  99-0246: 


21.  Resolution  No.  99-0247: 


Awarding  Clean  Water  Program  Contract  No.  CW-157, 
EvergladeA/ictoria/Revere/  Bridge  View  Sewer 
Replacement,  in  the  amount  of  $385,070  to  the  lowest 
responsive  and  responsible  bidder,  Harty  Pipelines,  Inc. 

Awarding  Clean  Water  Program  Contract  No.  CW-220, 
Third  Street  Sewer  System  Improvements  Phase  II,  in  the 
amount  of  $1 ,463,165  to  the  lowest  responsive  and 
responsible  bidder,  Harty  Pipelines,  Inc. 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2244,  Replace  Two  48-Inch  University  Mound  Steel 
Pipes  at  Interstate  280  Freeway,  in  the  amount  of 
$595,969  to  the  lowest  responsive  and  responsible  bidder, 
Mitchell  Engineering,  Inc. 


99-235 


PROFESSIONAL  SERVICE  CONTRACTS 


Amend 

Item  22  was  deferred  until  after  Closed  Session. 

23.  To  continue  an  existing  relationship  with  Martha  H.  Lennihan  by  extending  the  contract 
term  to  December  31 ,  2000  and  increasing  the  contract  funding  by  $70,000,  for  a 
contract  amount  not  to  exceed  $292,000. 

Item  23  was  removed  from  the  agenda. 

CLOSED  SESSION 


24.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portions  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  CCSF  -  Dowd/Milstein 

Lessee:  Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiation:  Price  and  Terms 

No  action  was  taken. 


25.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  As  Plaintiff  and  as  Defendant 

Litigation: 

Property:  500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  in  Alameda  County 
Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiation:      Terms  and  Conditions 

No  action  was  taken. 


99-236 


26.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation;      Ideal  Paint  Co.,  Inc.  vs.  City  and  County  of  San  Francisco, 

and  Consolidated  Actions,  San  Francisco  Superior  Court 
No.  967-708 

No  action  was  taken. 


27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 

Anticipated  Regarding  Crystal  Springs  Pipeline  Replacement 

Litigation: 

No  action  was  taken. 


28.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 

Anticipated  HSQ  Technology  v.  CCSF,  et  al.,  Superior  Court  No.  305- 

Litigation:   .  792. 

No  action  was  taken. 


29.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

,  Existing  Litigation:      Local  6  and  the  City  and  County  of  San  Francisco, 

Arbitration  Regarding  Past  Practice 

No  action  was  taken.  '  " 


30.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Bay  Delta  Hearings  before  the  State  Water  Resources 

Resources  Control  Board. 

No  action  was  taken. 


31 .  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

-  '  ;?  99-237 


32.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:58  P.M.  to  discuss  the  above 
listed  Closed  Session  items: 

At  5:51  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session.  • 
Commissioner  Makras  and  Commissioner  Horn  were  excused. 

33.  Announcement  following  Closed  Session. . 

President  Caen  announced  that  no  action  was  taken  during  the  Closed  Session. 

34.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

PROFESSIONAL  SERVICE  CONTRACTS 

Amend 

22.  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to  execute  a  tenth 
amendment  to  the  professional  consulting  services  contract  with  The  Planning 
Collaborative  (TPC)  amending  the  scope  of  services;  increasing  the  contract  amount  by 
an  additional  $31 1 ,000;  and  extending  the  term  of  the  contract  to  March  31 ,  2000. 
(Continued  from  the  meeting  of  August  24,  1999.) 

Item  22  was  continued  to  the  next  regular  Commission  meeting  scheduled  on 
September  28,  1999. 

Thereupon,  the  meeting  was  adjourned;  5:52  P.M. 

NOTE:  The  PUC  Special  Meeting  scheduled  at  4:30  P.M.  was  cancelled. 


Lorna  T.  Navarro 
Acting  Secretary 


99-238 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0239 


WHEREAS,  the  Public  Utilities  Commission  Customer  Service  Bureau  sought  the 
approval  of  the  Public  Utilities  Commission  to  enter  into  a  lease  at  863  Clay  Street  to 
provide  various  services  to  the  citizens  of  the  Chinatown  area  of  the  City;  and 

WHEREAS,  the  Public  Utilities  Commission  approved  the  Customer  Service 
Bureau's  requesting  the  City's  Real  Estate  Department  to  enter  into  negotiations  for 
the  lease  of  such  property  through  Resolution  #99-0224;  and 

WHEREAS,  it  was  the  intent  of  the  Bureau  and  the  Commission  to  authorize 
the  General  Manager  of  the  Public  Utilities  Commission  to  enter  into  the  negotiated 
lease,  but  such  authority  was  not  explicitly  stated  in  the  referenced  Resolution;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  enter  into  a  lease  for  the  property  at 
863  Clay  Street  upon  completion  of  negotiations  by  the  City's  Real  Estate 
Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99  ~  0  2*40 


WHEREAS,  slope  and  stream  bank  erosion  has  occurred  in  San  Mateo  Creek  opposite 
the  Crystal  Springs  Reservoir  discharge  valves,  and 

WHEREAS,  coming  winter  rains  or  further  use  of  the  discharge  pipes  will  cause  a 
significantly  increased  rate  of  erosion,  and  subsequent  downstream  siltation,  and 

WHEREAS,  use  of  the  discharge  pipes  at  the  base  of  the  dam  is  critical  to  regulate  the 
volume  of  water  in  the  reservoir,  and 

WHEREAS,  the  President  of  the  Commission,  by  letter  dated  June  24,  1999,  declared  the 
existence  of  an  emergency  and  staff  has  awarded  a  contract  to  design  and  construct  slope  and 
stream  bank  restoration  and  temporary  energy  dissipation  for  San  Mateo  Creek,  and 

WHEREAS,  the  cost  of  the  emergency  is  anticipated  to  be  $700,000  in  addition  to 
environmental  impact  mitigation  costs  to  be  determined  following  slope  and  stream  bank 
restoration  and  temporary  energy  dissipation  in  San  Mateo  Creek,  and 

WHEREAS,  this  work  can  be  funded  by  a  supplemental  appropriation  from  the 
unallocated  Water  Enterprise  fund  balance,  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  ratifies  the  declaration  of  emergency  made  by 
the  President  of  the  Commission  on  June  24,  1999;  and  be  it  further, 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  supplemental  appropriation  in  the  amount  of  $700,000  to  fund  the 
emergency  from  the  Water  Enterprise  unappropriated  fund  balance. 


/  hereby  certify  that  the  foregoing  res^kdiQnMas.^dopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  oLr  14  lijjj  


ACTwa  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99*0241 

WHEREAS,  The  Public  Utilities  Commission  has  a  continuing  sewer  replacement  program 
to  replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-240,  "Bertita  Street/Russia  Avenue/South  Hill  Boulevard/Stillings  Avenue  Sewer 
Replacement";  and 

WHEREAS,  The  existing  structurally  inadequate  sewers  on  Bertita  Street  from  Seneca 
Avenue  to  End  of  Street,  Russia  Avenue  from  Lisbon  Street  to  Madrid  Street,  South  Hill  Boulevard 
from  Geneva  Avenue  to  Prague  Street,  and  Stillings  Avenue  from  Congo  Street  to  Malta  Drive  will 
be  replaced  with  new  12-inch  and  21 -inch  vitrified  clay  pipe  (VCP)  sewers;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  16%  for  Local  Minority  Business  Enterprise  and  7% 
for  Local  Women  Business  Enterprise  have  been  established  for  this  contract  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $290,000;  and 

WHEREAS,  Funds  will  be  available  at  the  time  of  contract  award  from  the  Repair  and 
Replacement  Fund  under  Job  Order  No.  01 05 J  (Fund  5C/CPF/R&R);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-240,  "Bertita  Street/Russia  Avenue/South  Hill 
Boulevard/Stillings  Avenue  Sewer  Replacement,"  and  authorizes  advertisement  for  bids  for  said 
contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  14  1999  . 


achn'^  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99*0242 


WHEREAS,  The  City  Distribution  has  developed  a  continuing  Capital  Improvement 
Program  to  upgrade  and  replace  inadequate  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Capital  Improvement 
Program  Contract  No.  WD-2166,  "CDD  Safety  &  Environmental  Hazard  Abatement,"  to  bring  the 
existing  shops  facilities  into  compliance  with  CAL  OSHA  requirements  and  into  environmental 
compliance;  and 

WHEREAS,  The  Department  of  City  Plarming,  Office  of  Environmental  Review  has 
determined  that  the  Capital  Improvement  Program's  City  Distribution  Division  Facility  Upgrade 
Program  is  categorically  exempt  from  environmental  review  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  14%  for  Local  Minority  Business  Enterprise  (MBE) 
and  4%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Capital  Improvement  Program  Contracts; 
and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $1,126,464;  and 

WHEREAS,  Funds  for  this  Contract  will  be  available  in  Project  CUW641,  (Index  Code 
52641 1);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Capital  Improvement  Program  Contract  No.  WD2166  "CDD  Safety  &  Environmental  Hazard 
Abatement",  and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  14  1999  .  . 


ACTiKt  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99*0243 


WHEREAS,  In  the  event  of  sudden  rupture  of  a  Bay  Division  Pipeline,  the  Water  Supply 
&  Treatment  Division  would  require  equipment  which  may  be  remotely  controlled  to  perform 
urgent  operations  at  Irvington  Portal;  and 

WHEREAS,  San  Francisco  Water  Department  Contract  No.WD2300,  Irvington  Portal 
Improvements,  will  provide  such  equipment  at  an  estimated  cost  of  $313,000;  and 

WHEREAS,  Funds  for  this  Contract  are  available  in  Capital  Improvement  Program 
project  CUW135,  New  Line  &  Bypass  Valves,  (Index  521353);  and 

WHEREAS,  Subcontracting  goals  of  24%  for  local  Minority-owned  Business  Enterprises 
and  5%  for  local  Woman-owned  Business  Enterprises  were  established  for  the  Contract  by  the 
Human  Rights  Commission's  Contract  Compliance  Officer  assigned  to  monitor  PUC  contracts; 
and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be 
performed  under  this  Contract  is  categorically  exempt  from  the  California  Environmental  Quality 
Act  and  State  Guidelines  under  class  1  (b);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications 
and  authorizes  advertisement  for  bids  on  San  Francisco  Water  Department  Contract  No  WD- 
2300,  Irvington  Portal  Improvements. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of          SEP  14  1999  . 

AC  ritiitJ!  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99*0244 


WHEREAS,  The  City  Distribution  has  developed  a  continuing  Capital  Improvement 
Program  to  upgrade  and  replace  inadequate  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Capital  Improvement 
Program  Contract  No.  WD-23 1 1 ,  "CDD  Newcomb  Avenue  Facilities  Security  and  Fire  Protection," 
to  replace  the  existing  gates,  to  install  more  secure  accessibility,  and  to  install  a  current  fire  alarm 
system  to  meet  fire  protection  requirements;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Envirormiental  Review  has 
determined  that  the  Capital  Improvement  Program's  City  Distribution  Division  Facility  Upgrade 
Program  is  categorically  exempt  from  environmental  review  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  A  combined  subcontracting  goal  of  16%  for  Local  Minority  Business 
Enterprise  (MBE)  and  Local  Women  Business  Enterprise  (WBE)  has  been  established  for  this 
Contract  by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Capital  Improvement 
Program  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  Contract  is  $945,918;  and 

WHEREAS,  Funds  for  this  Contract  will  be  available  in  Projects  CUW643  and  CUW659, 
(Index  Codes  526431  and  526591);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Capital  Improvement  Program  Contract  No.  WD23 1 1 ,  "CDD  Newcomb  Avenue  Facilities  Security 
and  Fire  Protection",  and  authorizes  advertisement  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   SEP  14  1999   . 


ACTiK    Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0245 


WHEREAS,  On  May  25,  1999,  per  Resolution  No.  99-0143,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-157,  "Everglade  / 
Victoria  /  Revere  /  Bridge  View  Sewer  Replacement"  and  authorized  advertising  for  proposals  to  replace 
the  existing  sewers  on  Everglade  Drive  from  Lake  Merced  Boulevard  to  38  feet  southerly,  Victoria  Street 
from  Brotherhood  Way  to  280  feet  northerly.  Revere  Avenue  from  Griffith  to  Hawes  Streets,  and  Bridge 
View  Drive  from  Thorton  to  Topeka  Avenues;  and 

WHEREAS,  The  Contract  was  advertised  on  June  29,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $372,200.00;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  August  5,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Harty  Pipelines,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund  under 
Job  Order  No.  1583N,  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR97540);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-157,  "Everglade  /  Victoria  /  Revere  /  Bridge  View  Sewer  Replacement,"  in  the  amount  of 
$385,070.00  to  the  lowest  responsive  and  responsible  bidder,  Harty  Pipelines,  Inc.,  subject  to  execution 
by  the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City 
Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   SEP  141999  . 

^^^^^  T  r\/c^a^ 

ACTiNa  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99*0246 


WHEREAS,  On  April  13,  1999,  per  Resolution  No.  99-0096,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-220,  "Third  Street 
Sewer  System  Improvements  Phase  11";  and 

WHEREAS,  The  Public  Utilities  Commission  authorized  advertising  for  proposals  to  replace  the 
existing  sewers  on  Newhall  Street  from  Jerrold  Avenue  to  Kirkwood  Avenue,  Kirkwood  Avenue  from 
Third  Street  to  Mendell  Street,  McKinnon  Avenue  from  Mendell  Street  to  Lane  Street,  Newcomb  Avenue 
from  Mendell  Street  to  Keith  Street,  Lane  Street  from  McKinnon  Avenue  to  Newcomb  Avenue,  Third 
Street  from  Bay  View  Street  to  Palou  Avenue,  Bayview  Street  from  Third  Street  to  Newhall  Street,  Third 
Street  from  Egbert  Avenue  to  Oilman  Avenue,  Oakdale  Avenue  from  Third  Street  to  Lane  Street,  and 
Egbert  Avenue  from  Jennings  Street  to  Third  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  June  12, 1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $1 ,467,289.00;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  July  15,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Harty  Pipelines,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  contract  are  available  from  the  1988  Sewer  Bonds  Fund  under  Job 
Order  No.  1645N  (Fund  5C/CPF/88B,  FAMIS  Project  No.  CENMSCFS1340);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-220,  "Third  Street  Sewer  System  Improvements  Phase  II,"  in  the  amount  of  $1,463,165.00  to  the 
lowest  responsive  and  responsible  bidder,  Harty  Pipelines,  Inc.,  subject  to  execution  by  the  Public 
Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City  Controller. 

/  hereby  certify  that  the  foregoinq  resolution  was  adopted  by  the  Pubiic  Utilities 
Commission  at  its  meeting  of  SEP  14  1999  . 

.  '         ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0247 


WHEREAS,  On  April  27,  1999,  per  Resolution  No.  99-01 14,  The  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  San  Francisco  Water  Department  Contract  No.  WD- 
2244  and  authorized  advertising  for  proposals  to  replace  1 120  feet  of  48-inch  University  Mound  Steel 
Pipes  at  Interstate  280  Freeway;  and        •        ^    '  ' 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  was  $609,070.00;  and 

WHEREAS,  The  Contract  was  advertised  on  July  3 , 1 999;  and 

WHEREAS,  six  (6)  bids  were  received  and  opened  publicly  on  August  5,  1999;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  discounts  resulted 
in  the  establishment  of  Mitchell  Engineering,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Capital  Improvement  Program  Contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  the  Project  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Fiscal  Year  1 999-2000  Capital 
Improvement  Projects  Budget  CUW637,  (Index  Code  526371);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  "Replace  Two  48-inch  University 
Mound  Steel  Pipes  at  Interstate  280  Freeway"  in  the  amount  of  $595,696  to  the  lowest  responsive  and 
responsible  bidder,  Mitchell  Engineering  Inc.,  subject  to  execution  by  the  Public  Utilities  General 
Manager  and  certification  as  to  the  availability  of  funds  by  the  City  Controller. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  _    SEP  14 1999 

ACTiNQ  Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

September  28, 1999 

1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


99-239 


Call  to  Order:  1:33  P.M. 

Roll  Call-  Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 

Cook,  Commissioner  E.  Dennis  Normandy,  Commissioner  Victor 
G.  Makras,  Commissioner  Ben  L.  Hom 

Approval  of  Minutes 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  aPprove  the 
Minutes  of  the  Special  Meeting  held  on  September  14,  1999  at  12:30  P.M.;  passed  (5-0) 
unanimously. 

Communications 

No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Makras  reported  that  he  recently  visited  the  CDD  office  at  1 990 
Newcomb  Street  at  staffs  invitation.  Michael  Quan,  Karen  Kubick,  Tony  Flores  Paul 
Williamson  and  William  dinger  gave  him  a  tour  of  the  yard.  Commissioner  Makras 
acknowledged  staff  for  taking  the  time  to  show  him  the  facilities  and  having  an  open  and 
honest  discussion  on  what  the  department  is  doing  now  and  where  it  is  going. 

Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 

Report  of  the  General  Manager 

Anson  B  Moran  noted  that  Jane  Nurre  wrote  him  by  electronic  mail  acknowledging 
staffs  quick  response  to  her  request  to  bring  the  PUC's  website  up  to  date  in  terms  of 
posting  agendas  and  minutes. 

a.     Y2K  Exercise 

Carolyn  H  Olsen,  Assistant  General  Manager  for  Operations  reported  on  the  Y2K 
contingency  planning  exercises  conducted  by  staff.  The  exercises  were  intended 
to  review  PUCs  contingency  planning  and  readiness  for  the  Year  2000  and  to 
identify  opportunities  for  improvement. 

Ms  Olsen  stated  that  staff  conducted  division  level  Y2K  training  and  exercises  at 
each  PUC  facility  The  exercise  in  each  division  involved  10  to  20  operations  statt 
where  they  responded  to  emergency  situations  and  performed  tabletop  exercises 
for  four  hours. 


99-240 


She  reported  that  a  PUC-wide  exercise  was  conducted  on  September  17,  1999. 

•  The  exercise  involved  all  operating  departments,  support  bureaus,  the  General 
Manager's  Office,  the  emergency  management  staff,  and  the  Mayor's  Y2K 

•  Program  Management  staff.  After  the  exercise,  the  participants  were  asked  to 
write  their  observations  and  identify  areas  they  thought  needed  improvement.  Ms. 

'    Olsen  stated  that  a  summary  of  the  reports  would  be  provided  to  the  Commission 
in  two  weeks.  She  said  that  one  area  that  was  identified  as  needing  improvement 
,  is  in  the  communication  system,  particularly  in  the  use  of  radios  as  a  means  of 
communication  as  opposed  to  cellular  phones.  Other  issues  that  were  raised 
-  were  the  need  to  establish  a  procedure  for  emergency  procurement  and  to  have 

■  staff  assigned  at  Treasure  Island.  The  next  steps  that  are  going  to  be  taken 
include  revising  the  contingency  plan  and  scheduling  another  field  exercise  in  real 
time. 

Responding  to  Commissioner  Hom's  question  on  how  much  was  spent  to  date  on 
the  project  Ms  Olsen  stated  that  the  department  had  spent  $300,000  for 

■  contingency  planning  and  a  total  of  $1 .2  million  for  the  project.  She  said  staff  was 
requesting  an  additional  $1.3  million  for  due  diligence  and  inventory  assessment 
which  will  be  discussed  later  in  the  agenda. 

Commissioner  Makras  inquired  whether  there  was  a  guarantee  that  the  Y2K 
preparedness  program  will  work.  Mr.  Moran  stated  that  in  a  hearing  before  the 
Board  of  Supervisors,  local  agencies  such  as  PG&E,  Pacific  Bell,  and  local  banks 
and  the  Public  Utilities  Commission  testified  that  they  are  prepared  for  the  Year 
'     2000  but  due  to  interdependency  on  entities  outside  their  control,  no  guarantees 
can  be  made  that  no  disruption  of  service  will  occur  on  January  1 .  Mr.  Moran 
stated  that  PUC  would  be  Y2K  compliant  by  January  1.  He  said  staff  had 
established  emergency  response  procedures  and  would  be  prepared  to  respond  if 
emergency  situations  arise. 

Mr.  Moran  announced  that  items  9,10,13,23  and  24  would  be  continued  to  the  next 
Commission  meeting. 

Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  were  none. 
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9.  Discussion  of  "pass-through"  contracts.  (Continued  from  the  meeting  of  September  14, 
1999.) 

IVloved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  continue  Item 

9  to  the  next  regular  Commission  meeting  scheduled  on  October  12,  1999;  passed  (5-0) 
unanimously. 

10.  Presentation  on  Professional  Services  Selection  Procedures. 

■    Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  continue  Item 

10  to  the  next  regular  Commission  meeting  scheduled  on  October  12,  1999;  passed  (5- 
•    0)  unanimously. 

1 1 .  Endorsing  the  Tri  Cities  Project  in  concept. 

Steve  Medbery,  Manager  of  the  Bureau  of  System  Planning,  Environment  & 
Compliance  presented  the  goals  and  described  the  benefits  of  the  Tri-Cities  project. 
The  project  was  proposed  by  the  Cities  of  Millbrae  and  Burlingame,  and  the  town  of 
Hillsborough  to  increase  the  local  storage  capacity  and  to  provide  water  service 
reliability  within  their  service  areas.  Mr.  Medbery  stated  that  the  project  would  improve 
PUC's  response  to  water  supply  interruption,  provide  flexibility  in  dealing  with 
emergency,  and  reduce  peak  demands  on  our  system. 

George  Bagdon,  Director  of  Burlingame's  Department  of  Public  Works  showed  maps  of 
the  proposed  pipelines  and  storage  facility  and  described  the  physical  features  of  the 
project.  Mr.  Bagdon  stated  that  if  they  find  the  project  economically  feasible  they  would 
return  to  the  PUC  to  ask  approval:  1)  to  acquire  two  acres  of  a  portion  of  16.57  acres  of 
surplus  land  owned  by  PUC  for  construction  of  the  storage  facility;  2)  to  acquire  property 
rights  to  the  chlorination  station  for  use  as  a  pump  station;  3)  to  acquire  the  30-inch 
cross  connection  pipeline  as  carrier  pipe  for  part  of  the  aqueduct  pipeline;  and  4)  to 
obtain  a  new  metered  connection  to  the  Sunset  Branch  line. 

The  following  individuals  commented  in  support  of  the  project:  Daniel  Quigg,  Vice 
Mayor,  City  of  Millbrae;  Marty  Knight,  Vice  Mayor  of  the  City  of  Burlingame;  Kitty 
Mullooly,  Council  Member  from  Hillsborough;  and  Arthur  Jensen,  General  Manager  of 
the  Bay  Area  Water  Users  Association. 

Commissioner  Makras  acknowledged  Assemblyman  Lou  Papan's  presence  and 
thanked  him  for  coming  to  the  meeting.  Regarding  the  use  of  PUC's  surplus  property. 
Commissioner  Makras  noted  that  he  hoped  the  City  of  Millbrae  would  be  open  minded 
and  cooperative  in  how  PUC  deals  with  the  balance  of  the  surplus  land  to  maximize  its 
assets.  He  asked  whether  the  project  was  included  in  the  PUC's  Capital  Improvement 
Project  (CIP)  to  which  Mr.  Moran  responded  that  it  was  not  part  of  the  CIP  as  the  project 
would  be  owned  and  funded  by  the  three  cities. 
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Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  adopt  Item 
11;  passed  (5-0)  unanimously. 

Resolution  No.  99-0248:      Endorsing  the  Tri  Cities  Project  in  concept  proposed  by  the 

Cities  of  Burlingame,  Millbrae,  and  Hillsborough  to  improve 

'     '     water  service  reliability  to  their  respective  service  areas. 

12    Approving  the  Program  Management  Consultant  Evaluation  Panel  Selection  criteria; 
and  authorizing  the  hiring  of  an  executive  search  firm  to  assemble  the  Evaluation  Panel. 

Manfred  Wong,  Project  Manager,  noted  that  the  proposed  resolution  before  the 
■    Commission  approves  the  criteria  for  selecting  the  evaluation  panel  and  authonzes  the 
hiring  of  an  executive  search  firm  to  select  the  evaluation  panel.  He  referred  to  the 
revised  project  schedule  that  showed  4-1/2  months  delay  from  the  original  schedule. 

Commissioner  Normandy  commented  that  a  three-month  delay  in  the  process  is  really 
unacceptable,  as  this  project  had  been  delayed  quite  a  bit  to  make  the  whole  process 
as  fair  and  equitable  as  possible.  He  stated  that  the  proposal  for  selecting  an 
evaluation  panel  was  counterproductive  in  that  there  are  many  projects  that  should  have 
already  started  and  were  delayed.  He  said  that  we  cannot  delay  them  any  further.  He 
'     stated  that  he  was  in  favor  of  approving  the  criteria  but  would  like  to  find  some  means  of 
shortening  the  schedule.  He  suggested  exploring  options  such  as  not  to  hire  a 
separate  consultant  to  select  the  panel,  hire  an  existing  consultant  on  a  pass  through 
basis,  or  assign  the  General  Manager  to  implement  the  search.  Commissioner 
Normandy  also  expressed  concerns  about  finding  a  qualified  panelist  if  we  were  going 
to  require  them  to  travel  to  conduct  onsite  inspections.  In  order  to  speed  up  the 
process,  he  suggested  designating  one  member  of  the  panel  to  inspect  the  sites  and 
report  back  to  the  panel.  Commissioner  Makras  concurred  with  Commissioner 
Normandy's  recommendations  to  proceed  with  the  original  schedule,  ask  staff  to  submit 
names  of  prospective  panelist,  and  to  designate  one  person  to  be  an  impartial  site 
inspector.  He  stated  that  it  would  be  the  most  appropriate  way  to  disseminate 
information  regarding  the  site  inspections. 

Commissioner  Normandy  expressed  concems  about  the  approval  of  the  panel  selection 
criteria  and  the  selection  of  the  evaluation  panel  not  meeting  the  standard  selection 
procedure.  Mr.  Moran  stated  that  for  the  Commission  to  approve  the  panelist  by  names 
would  require  an  open  session  and  would  violate  the  confidentiality  of  the  panel.  He 
stated  that  it  was  the  reason  staff  recommended  hiring  a  consultant  to  select  the  panel. 
Vicki  Clayton,  Utilities  General  Counsel,  stated  that  the  selection  of  an  evaluation  panel 
normally  is  not  publicly  noticed  and  the  names  are  not  made  public.  This  is  consistent 
with  standard  procedure  for  panel  selection.  Commissioner  Makras  noted  that  he  voted 
to  approve  the  Request  for  Proposals  knowing  that  the  Commission  would  know  who 
would  be  on  the  selection  panel  and  he  would  like  staff  to  think  of  ways  of  how  that  can 
be  done. 
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•     Commissioner  Normandy  suggested  amending  the  resolution  to  delete  the  sixth  and 
seventh  whereas  clauses  that  referenced  the  evaluation  panel  executive  search  firm, 
and  delete  the  second  part  of  the  resolved  clause  so  that  the  resolution  reads, 
"Resolved,  That  this  Commission  hereby  adopt  the  Evaluation  Panel  Criteria  as  outlined 
■  in  Attachrrient  A. "  He  requested  staff  to  submit  a  list  of  candidates  for  the  evaluation 
panel  and  develop  ways  in  which  the  Commission  can  certify  the  list. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt  Item  12 
as  amended;  passed  (5-0)  unanimously. 

Resolution  No.  99-0249:      Approving  the  Program  Management  Consultant 

Evaluation  Panel  Selection  criteria. 

13.  Presentation  on  24-Hour  work  schedules  used  to  staff  PUC  operations. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  continue  Item 
13  to  the  next  regular  Commission  meeting  scheduled  on  October  12,  1999;  passed  (5- 
0)  unanimously. 

14.  Authorizing  negotiations  with  Sierra  Detroit  Diesel  Allison  to  select  a  developer  to 
design,  build  and  operate  a  cogeneration  facility.  . 

President  Caen  requested  staff  to  provide  more  details  about  the  other  bidders  on  the 
contract.  Jonathan  Loiacono,  Project  Manager,  stated  that  the  other  bid  received  was 
from  CH2M  Hill/Energy  2000  joint  venture.  CH2M  Hill  withdrew  from  the  pre- 
qualification  process.  Energy  2000  rebidded  in  the  second  prequalification  but  did  not 
qualify,  as  their  bid  price  was  higher  than  the  PUC's  estimate. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  adopt  Item  14; 
passed  (5-0)  unanimously. 

Resolution  No.  99-0250:      Authorizing  negotiations  with  Sierra  Detroit  Diesel  Allison 

to  select  a  developer  to  design,  build  and  operate  a 
cogeneration  facility  at  the  Southeast  Water  Pollution 

Control  Plant. 

15.  Authorizing  the  General  Manager  of  Public  Utilities  to  apply  for  grant  funds  from  the 
U.S.  Department  of  Energy  and  the  Urban  Consortium  Energy  Task  Force. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
15;  passed  (5-0)  unanimously. 
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'  Resolution  No.  99-0251 :      Authorizing  the  General  Manager  of  Public  Utilities  to  apply 

for,  accept  and  expend  $75,000  of  grant  funds  from  the 
U.S.  Department  of  Energy  and  the  Urban  Consortium 
Energy  Task  Force  to  support  the  City's  energy 
management  activities. 

15.a.To  consider  steps  being  proposed  and  taken  by  the  Mayor  and  the  Controller  to  provide 
validation  of  Y2K  preparedness  activities  of  the  PUC  in  conformance  with  Citywide 
policy  and  practice;  and  to  consider  additional  funding  for  the  PUC  Y2K  preparedness 
program. 

Carolyn  H.  Olsen,  Assistant  General  Manager  for  Operations,  reported  that  the  City's 
Year  2000  Program  Management  Office,  recommended  the  implementation  of  an 
independent  verification  and  validation  audit  of  the  PUC's  Y2K  preparedness  program. 
Patty  Fado,  Director  of  the  City's  Year  2000  Program  Management  Office,  stated  that 
the  Mayor  and  the  Controller  are  committed  to  meeting  industry  standards  in  inventory 
assessment,  remediation,  contingency  planning,  testing,  and  independent  verification 
and  validation.  Ms.  Fado  stated  that  they  are  recommending  that  all  mission  critical 
departments  pursue  a  third  party  verification  and  validation  audit  to  make  sure  that  there 
will  be  no  disruption  in  service. 

Mr.  Moran  indicated  that  funds  are  available  to  support  the  cost  of  third  party  review  and 
;   work  can  proceed  without  any  action  by  the  Commission.  Commissioner  Makras 

commented  that  $1.2  million  had  been  spent  on  this  project  and  he  never  heard  of  a 
.    recommendation  by  staff  for  third  party  verification. 

'       LEASES  AND  PERMITS 
Commissioner  Normandy  was  excused  from  2:55  p.m.  to  3:00  p.m. 
16.  Adopting  the  Bureau  of  Commercial  Land  Management  Operating  Manual. 

,    Gary  Dowd,  Manager  of  the  Bureau  of  Commercial  Land  Management,  summarized  the 
most  important  policy  issues  contained  in  the  operating  manual.  He  stated  that  the 
manual  gives  authority  to  the  General  Manager  of  Public  Utilities  to  sign  all  cottage 
leases,  month-to-month  leases  and  permits  limited  to  90  days  in  duration,  nominal  value 
rentals  not  exceeding  $100  a  month  or  one  year  in  duration,  $2500  one  time  fee  permit, 
and  all  transverse  utility  crossings.  Reduced  rent  is  only  offered  to  non-profit  agencies 
-      on  revocable  permits.  Any  long-term  lease  agreement  that  a  non-profit  agency  wishes 
to  enter  into  will  be  subject  to  fair  market  value  calculations.  Regarding  permits  to  other 
City  departments,  they  will  be  issued  at  no  fee  at  the  General  Manager's  discretion 
provided  that  little  or  no  potential  exists  to  gain  revenue  exceeding  $2500  per  year. 
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Mr.  Dowd  advised  that  staff  would  submit  a  quarterly  report  that  shows  each  agreement 
entered  into  during  that  period. 

Commissioner  Makras  commended  staff  and  the  General  Manager  for  putting  the 
manual  together.  He  stated  that  the  manual  allows  the  PUC  to  do  business  in  a  smarter 
way  and  treat  all  prospective  tenants  on  a  level  playing  field.  He  recommended  that 
staff  report  to  the  Commission  on  an  annual  basis  to  reaffirm  the  effectiveness  of  the 
operating  manual. 

Commissioner  Normandy  also  commended  Commissioner  Makras  and  former 
Commissioner,  Robert  K.  Werbe  for  their  roles  in  moving  this  forward. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  adopt  Item 
16;  passed  (5-0)  unanimously. 

■    Resolution  No.  99-0252:      Adopting  the  Bureau  of  Commercial  Land  Management 

Operating  Manual. 

1 8.  Authorizing  a  lease  with  San  Francisco  State  University.  (Continued  from  the  meeting 
of  March  23,  1999.) 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
18;  passed  (5-0)  unanimously. 

Resolution  No.  99-0254:      Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  San  Francisco  State  University,  the 
_    '  Head  Start  Childcare  Program  operator,  to  occupy 

approximately  3,450  square  feet  of  building  area  plus  an 

adjoining  play  area,  located  in  the  Southeast  Community 
Facility,  1800  Oakdale  Avenue,  San  Francisco,  California 
at  an  annual  rental  rate  of  $36,108. 

Commissioner  Hom  was  excused  at  3:03  P.M. 

CONSTRUCTION  CONTRACTS 

Advertise 

19.  Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2220. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  adopt  Item 
19;  passed  (4-0)  unanimously. 
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'  Resolution  No.  99-0255:      Approving  the  final  plans  and  specifications  and 

authorizing  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD-2220,  Access  &  Fire  Protection  Upgrades 
•     at  Harry  Tracy  Water  Treatment  Plant,  the  Sunol  Valley 
Water  Treatment  Plant,  and  the  San  Antonio  Pump  Station. 

20.  Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2283. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
20;  passed  (4-0)  unanimously. 

Resolution  No.  99-0256:      Approving  the  final  plans  and  specifications  and 

authorizing  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD-2283,  Clarendon  Pump  Station  and 
Pipelines  to  Stanford  Heights  and  Summit  Reservoirs. 

Commissioner  Hom  returned  at  3:05  P.M. 

21 .  Authorizing  bid  call  for  Clean  Water  Program  Contract  No.  CW-236,  Southeast  Water 
Pollution  Control  Plant  250  MGD  -  Phase  2. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt  Item 
21;  passed  (5-0)  unanimously. 

Resolution  No.  99-0257:      Approving  the  final  plans  and  specifications  and 

authorizing  bid  call  for  Clean  Water  Program  Contract  No. 
CW-236,  Southeast  Water  Pollution  Control  Plant  250 
\    MGD -Phase  2. 

Award 

22.  Awarding  Clean  Water  Program  Contract  No.  CW-213. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras  to  adopt  Item  22; 
passed  (5-0)  unanimously. 

Resolution  No.  99-0258:      Awarding  Clean  Water  Program  Contract  No.  CW-213, 

Clement  Street/Greenwich  Street/Precita  Avenue  Sewer 
Replacement,  in  the  amount  of  $319,736  to  J.  Flores 

>'     Construction,  Inc. 
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23.  Finding  the  low  bid  submitted  by  Mountain  Cascade  for  San  Francisco  Water 
Department  Contract  No.  WD-2184,  Crystal  Springs  Pipeline  No.  1  Replacement,  to  be 
defective  and  non-responsive;  and  awarding  the  contract  to  the  lowest  responsive  and 

.  responsible  bidder,  Mitchell  Engineering  in  the  amount  of  $6,113,787. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Horn  to  continue  Item 
■    23  to  the  next  regular  Commission  meeting  scheduled  on  October  12,  1999;  passed  (5- 
0)  unanimously. 

PROFESSIONAL  SERVICE  CONTRACTS 

Award 

24.  Awarding  a  contract  for  both  general  public  affairs  and  communications  professional 
services  and  pollution  prevention  education  professional  services  for  a  contract  amount 
not  to  exceed  $427,000  annually,  to  Wessling  Creative  Group  for  a  three-year  period, 
ending  June  30,  2002. 

Mr.  Moran  suggested  continuance  of  Item  24  due  to  a  "due  process"  issue. 
Commissioner  Makras  questioned  the  continuance  when  the  Commission  had  received 
all  communications  concerning  the  item.  Virginia  Harmon,  HRC's  Contract  Compliance 
Officer,  stated  that  due  process  had  been  afforded  and  the  Commission  can  now 
proceed  to  take  action.  Ms.  Harmon  stated  that  HRC  had  reviewed  the  proposal  and 
had  made  a  recommendation.  They  also  had  responded  to  the  letter  received  on 
Monday  morning  from  O'Rourke's  attorney.  The  Commission  did  not  receive  a  copy  of 
HRC's  letter. 

Ralph  Godoy,  an  attorney  representing  O'Rourke,  stated  that  he  received  a  fax  copy  of 
HRC's  letter,  but  he  still  has  certain  questions  regarding  the  due  process.  He  urged  the 
Commission  to  continue  the  matter  to  the  next  meeting  to  allow  him  additional  time  to 
review  the  issues. 

Commissioner  Makras  commented  that  If  the  Commission  continues  the  item  at  the 
request  of  the  public,  we  will  open  a  new  avenue  on  how  the  PUC  awards  contracts. 
Commissioner  Normandy  stated  that  he  wanted  to  continue  the  item  not  to  open  the 
door  for  another  protest  but  because  the  Commission  did  not  have  all  the  facts  on  hand 
today.  ' 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  continue  Item 
24  to  the  next  regular  Commission  meeting  scheduled  on  October  12,  1999;  passed  (5- 
0)  unanimously. 
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Amend 


26.  To  continue  an  existing  relationship  with  HMH  Resources,  Inc.  (formerly  Hansen, 
McQuat,  &  Hamrin,  Inc.). 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  adopt  Item  26; 
passed  (5-0)  unanimously. 

r   Resolution  No.  99-0259:      To  continue  an  existing  relationship  with  HMH  Resources, 

Inc.  (formerly  Hansen,  McQuat,  &  Hamrin,  Inc.)  to  provide 
:  power  planning  services;  increasing  the  funding  by 
•■  $150,000  for  a  contract  total  not  to  exceed  $550,000;  and 

extending  the  term  of  the  contract  to  September  30,  2000. 

27.  To  continue  an  existing  relationship  with  R.  M.  Hairston  Company  to  provide  power 
planning  services. 

Commissioner  Makras  recommended  approval  to  extend  the  agreement  with  R.  M. 
■    Hairston  Company  for  six  months  to  allow  rebidding  so  that  it  is  consistent  with  PUC's 
contracting  policy  on  continuing  professional  service  contracts.  He  stated  that  he  does 
not  believe  the  services  are  of  extraordinary  nature  that  it  will  preclude  rebidding. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  adopt  Item  27  as 
amended;  passed  (5-0)  unanimously. 

Resolution  No.  99-0260:      To  continue  an  existing  relationship  with  R.  M.  Hairston 

Company  to  provide  power  planning  services;  increasing 
the  funding  by  $75,000  for  a  contract  total  not  to  exceed 
$225,000;  and  extending  the  term  of  the  contract  to  March 
30,2000. 

To  continue  an  existing  relationship  with  Dr.  Peter  Moyle  to  provide  fishery  consulting 
services. 

Commissioner  Makras  thanked  staff  for  bringing  Items  28  and  29  to  the  Commission 
even  though  these  contracts  are  under  $50,000.  He  stated  that  these  contracts  are 
expert  services,  they  are  used  on  an  "as-needed"  basis,  and  they  fall  into  the  exemption 
to  come  to  the  Commission. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  adopt  Item  28; 
passed  (5-0)  unanimously. 

Resolution  No.  99-0261 :      To  continue  an  existing  relationship  with  Dr.  Peter  Moyle  to 

provide  fishery  consulting  services,  for  a  contract  amount 
of  $49,000  and  a  term  of  December  31 ,  2000. 
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29.  To  continue  an  existing  relationship  with  Dr.  Ronald  Yoshiyama  to  provide  fishery 

consulting  services,  for  a  contract  amount  of  $49,000  and  a  term  of  December  31 ,  2000. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  adopt  Item  29; 
passed  (5-0)  unanimously. 


Resolution  No.  99-0262:      To  continue  an  existing  relationship  with  Dr.  Ronald 

Yoshiyama  to  provide  fishery  consulting  services,  for  a 
contract  amount  of  $49,000  and  a  term  of  December  31 , 
■         ,    .  2000. 

CLOSED  SESSION 


30.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8:  • 


.  Property: 

Parties  Negotiating: 
.  Lessee: 

Under  Negotiation: 

No  action  was  taken. 


Portions  of  Parcel  65  in  Sunol,  Alameda  County 

CCSF  -  Dowd/Milstein 

Mission  Valley  Rock/RMC  Lonestar 

Price  and  Terms 


31.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8:  - 


Anticipated 

Litigation: 

Property: 

Parties  Negotiating: 
-  Under  Negotiation: 
No  action  was  taken. 


As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property 
on  Bernal  Avenue  in  Alameda  County 
Lymburn/Thompson/Malamut 
City  of  Pleasanton 
Terms  and  Conditions 


At  5:00  P.M.,  President  Caen  and  Commissioner  Hom  were  excused. 
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32.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Ideal  Paint  Co.,  Inc.  vs.  City  and  County  of  San  Francisco, 

and  Consolidated  Actions,  San  Francisco  Superior  Court 

No.  967-708 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
staffs  recommendation  on  Item  32;  passed  (3-0)  unanimously. 

Resolution  No.  99-0263:      Recommending  a  settlement  in  the  case  of  Ideal  Paint  Co. 

Inc.  vs.  City  and  County  of  San  Francisco,  and 
Consolidated  Actions,  San  Francisco  Superior  Court  No. 
967-708. 

33.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b)(c) 

Anticipated    .  HSQ  Technology  v.  CCSF,  et  al.,  Superior  Court  No.  305- 

Litigation:  792. 

No  action  was  taken. 

34.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Local  6  and  the  City  and  County  of  San  Francisco, 

Arbitration  Regarding  Past  Practice 

No  action  was  taken. 

35.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Bay  Delta  Hearings  before  the  State  Water  Resources 

Resources  Control  Board. 

No  action  was  taken. 

36.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b): 

Anticipated  As  Defendant  -  Several  potential  proposers  on  the 

Litigation:  Program  Management  Request  for  Proposal  have 

threatened  litigation. 

No  action  was  taken. 


99-251 


37.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  CCSF  -  Dowd/Kubick 

Negotiating:  ; 

San  Francisco  City  College         ■  > 
Under  Negotiation:  Terms 

No  action  was  taken. 

38.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 

Anticipated  Litigation:   As  Plaintiff  •     '  ' 

SFPUC  V.  Hetch  Hetchy  Mountain  Spring  Water 
'  .  Company 

(Trademark  Application  Serial  No.  75-519694) 

No  action  was  taken.  • 

39.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

40.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:15  P.M.  to  discuss  the  above 
listed  Closed  Session  items: 

At  5:58  P.M.,  the. Public  Utilities  Commission  reconvened  in  open  session. 

41.  Announcement  following  Closed  Session.  ' 

.  '     Vice  President  Cook  announced  the  actions  taken  during  the  Closed  Session. 

42.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

-       Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  not  to 
. .  disclose  the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 
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LEASES  AND  PERMITS 

17.  Authorizing  a  revocable  permit  to  Kaiser  Aluminum  &  Chemical  Corporation  to  perform 
soil  remediation  on  the  Bernal  Property  at  the  Cow  Pond  area,  in  Alameda  County. 
(Continued  from  the  meeting  of  August  24,  1999.) 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  to  adopt  Item 
I  17;  passed  (3-0)  unanimously. 

Resolution  No.  99-0253:      Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  revocable  permit  to  Kaiser  Aluminum  & 
;y  •     Chemical  Corporation  to  perform  soil  remediation  on 

SFPUC  property  (known  as  the  Bernal  Property)  at  the 
Cow  Pond  area,  in  Alameda  County  near  Pleasanton, 
California. 

PROFESSIONAL  SERVICES  CONTRACTS 

Amend 

25.  Authorizing  the  General  Manager  of  Public  Utilities  to  execute  the  tenth  amendment  to 
the  professional  services  contract  with  The  Planning  Collaborative;  amending  the  scope 
of  services;  increasing  the  contract  amount  by  an  additional  $31 1 ,000;  and  extending 

"    the  term  of  the  contract  to  March  31 ,  2000.  (Continued  from  the  meeting  of  September 
14,  1999.) 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  continue  Item 
25  to  the  call  of  the  Chair;  passed  (3-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned;  6:03  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0248 

■p 

WHEREAS,  the  Cities  of  Burlingame,  Millbrae  and  Hillsborough  have  proposed  a 
project,  known  as  the  Tri-Cities  Project,  to  improve  water  supply  reliability  within  their 
respective  service  area,  and 

WHEREAS,  the  proposed  project  would  provide  an  additional  connection  to  the  PUC 
Water  Distribution  System  and  an  additional  three  million  gallons  of  new  storage;  and 

WHEREAS,  the  PUC  staff  has  determined  that  the  proposed  project  will  not  result  in 
changes  in  operation  of  the  PUC  Water  Distribution  System;  and 

AND  WHEREAS,  the  Tri-Cities  Project  has  identified  a  number  of  out-of-service  PUC 
facilities  that  could  potentially  be  utilhized  by  the  Tri-Cities  Project  to  meet  their  goal  of 
improving  water  supply  reliability;  now 

THEREFORE  BE  IT  RESOLVED,  that  the  PUC  endorses  the  Tri-Cities  Project  in 
concept  as  a  means  to  improve  the  water  supply  reliability  within  the  respective  service  areas  of 
the  Cities  of  Burlingame,  Millbrae  and  Hillsborough;  and 

BE  IT  FURTHER  RESOLVED,  that  the  PUC  Commission  directs  staff  to  continue 
working  with  the  Tri-Cities  Project  to  further  define  the  project  and  return  to  the  Commission  for 
approvals  as  needed. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   gpp  P.  g  1^99 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0249 


WHEREAS,  The  Program  Management  Consultant  Contract  is  part  of  the  Pubhc  UtiUties 
Commission's  capital  improvement  program;  and 

WHEREAS,  The  proposals  for  the  Program  Management  Consultant  Contract  will  be 
received  on  September  29,  1999;  and 

WHEREAS,  A  professional,  impartial  and  highly  qualified  Evaluation  Panel  is  critical  to 
ensure  that  the  evaluation  and  ranking  of  the  proposers  are  undertaken  in  the  utmost  accurate,  fair 
and  appropriate  manner;  and 

WHEREAS,  A  set  of  Evaluation  Panel  Criteria  has  been  recommended  for  selection  of 
members  of  the  Evaluation  Panel;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  adopt  the  Evaluation  Panel  Criteria  as  outlined 
in  Attachment  A. 


/  hereby  certify  that  the  foregoing  mpolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of_     SEP  2  8  1999  


Secretary,  Public  Utilities  Cdrnmission 


Attachment  A 

Public  Utilities  Commission 

City  and  County  of  San  Francisco 
PROGRAM  MANAGEMENT  CONSULTANT 
EVALUATION  PANEL  SELECTION  CRITERIA 


1.  The  Evaluation  Panel  shall  have  no  more  than  five  members,  and  must 
represent  the  diversity  of  San  Francisco.  The  Panel  shall  contain  within 
its  membership  the  following  profile: 

a.  A  representative  of  the  interests  and  concerns  of  the  Bay  Area  Water 
Users  Association. 

b.  A  representative  of  the  interests  and  concerns  of  the  SFPUC  operating 
divisions. 

c.  A  chief  executive  officer  or  member  of  a  governing  board  from  another 
organization  with  management,  governance  or  stewardship  authority 
over  large  scale  water  or  wastewater  programs  or  operations,  or  other 
similar  public  works  programs. 

d.  A  chief  financial  officer  or  principal  financial  advisor  with  management 
responsibility  for  financial  planning  and  analysis,  financing  and  debt 
management  for  a  large  corporate  or  governmental  enterprise  with 
work  related  to  large  public  works  and  utility  projects. 

e.  A  senior  attorney  with  public  works,  utility  or  construction  contract  law 
experience. 

2.  No  conflict  of  interest  exists  between  the  Panel  member  and  any 
proposer,  including  direct  management  or  oversight  responsibility  for  a 
contract  or  project  employing  the  proposer,  or  any  other  relationship  that 
could  affect  the  Panel  member's  impartiality. 

3.  Panel  member  is  familiar  with  the  requirements  of  large  capital  programs 
and  understands  the  managerial  and  financial  issues  surrounding  their 
implementation. 

4.  Panel  member  has  reputation  as  a  person  of  high  integrity,  capability, 
honor  and  commitment  to  their  profession. 

5.  Panel  member  can  make  adequate  time  available  to  consider  proposals, 
attend  meetings  and  travel  as  required  without  salary  reimbursement. 
Travel,  lodging,  meals  and  other  expenses  related  to  their  duties  as  a 
Panel  member  shall  be  paid  by  the  City.  Panel  members  may  need  to 
hold  a  current  passport  for  travel  outside  the  United  States. 


Attachment  A 


6.  There  are  other  desired  characteristics  to  contain  within  the  membership 
of  the  Panel,  such  as: 

a.  Commitment  to  the  inclusion  of  women  and  minorities  in  public  worl<s 
contracts. 

b.  Understanding  of  labor  issues  and  concerns,  especially  related  to 
contracting  out  services  and/or  staff  training  and  development. 

c.  Understanding  of  California  water  and  environmental  issues, 
particularly  as  they  impact  San  Francisco. 

d.  Understanding  of  larger  public  concerns  about  ratepayer  investment, 
public  health,  safety  and  quality  of  life  related  to  water  and 
wastewater  service  improvements. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.      9  9-0  250 


WHEREAS,  The  PUC's  Southeast  Water  Pollution  Control  Plant  generates  one  million 
cubic  feet  per  day  of  digester  gas,  a  renewable  resource  resulting  from  the  decomposition  of  organic 
waste  material;  and 

WHEREAS,  The  PUC  has  requested  proposals  from  qualified  developers  to  recover  the 
energy  from  the  digester  gas  and  generate  electricity  and  heat;  and 

WHEREAS,  The  State  of  California's  California  Energy  Commission  (CEC)  has  awarded  a 
grant  of  one  million  dollars  to  the  PUC  for  an  energy  recovery  project  at  the  PUC's  Southeast  Water 
Pollution  Control  Plant;  and 

WHEREAS,  The  PUC  has  received  one  responsive  proposal  from  a  qualified  developer;  and 

WHEREAS,  The  CEC  has  stipulated  that  the  energy  recovery  proj  ect  must  be  operational  by 
January  1,  2002;  and 

WHEREAS,  The  subconsulting  goals  are  30%  MBE  and  10%  WBE  for  design  and  30% 
combined  M/WBE  for  construction  and  the  proposed  developer  has  agreed  to  meet  these  goals;  and 

WHEREAS,  The  Southeast  Water  Pollution  Control  Plant  will  benefit  by  reducing  energy 
costs  for  about  two  megawatts  of  power  and  have  an  in  plant  generator  for  about  two  megawatts  of 
emergency  power  should  the  PG&E  grid  fail;  and 

WHEREAS,  Staff  has  identified  funds  that  could  be  made  available  for  this  project;  now 
therefore  be  it. 

RESOLVED,  That  this  Commission  hereby  approves  that  the  PUC  enters  into  negotiations 
with  Sierra  Detroit  Diesel  Allison  to  develop  and  build  a  PUC  financed  cogeneration  plant  at  the 
Southeast  Water  Pollution  Control  Plant. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  2  g  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0251 


WHEREAS,  The  United  States  Department  of  Energy,  under  a  proposal  of  the  Energy 
Task  Force  of  the  Urban  Consortium  for  Technology  Initiatives,  has  made  funds  available  for 
energy  management  programs  in  large  urban  governments,  and  San  Francisco  has  been  a 
continuing  participant  in  Consortium  work;  and 

WHEREAS,  the  Board  of  Supervisors  has  previously  authorized  both  the  Mayor's  Office 
and  the  General  Manager,  Public  Utilities  Commission  to  apply  for,  accept  and  expend  funds 
from  the  Urban  Consortium  for  energy  management  activities  (Board  Resolutions  #675-81, 
#881-82,  #778-84,  #849-85,  #967-86,  #39-88,  #990-88,  #898-89,  #81-91,  #929-92,  #814-93, 
#853-94,  #912-95,  #1077-96,  #988-97,  #698-98),  and 

WHEREAS,  the  City  has  prepared  and  approved  an  Energy  Element  to  the 
Comprehensive  Plan  of  the  City  and  County  of  San  Francisco  which  in  part,  calls  for  the 
establishment  of  an  energy  management  program  for  the  City's  municipal  sector;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  is  developing  implementation  tools  to 
deliver  municipal  energy  retrofit  services  in  the  most  cost-effective  manner;  now,  THEREFORE, 
be  it 

RESOLVED,  that  the  General  Manager,  Public  Utilities  Commission  be  authorized  to 
apply  for,  accept  and  expend  $75,000  in  grant  funding  from  the  U.S.  Department  of  Energy  and 
the  Urban  Consortium  (through  its  fiscal  agent,  the  City  of  Chicago)  to  continue  its  energy 
management  activities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0252 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities  Commission 
('SFPUC")  has  jurisdiction  over  all  leasing,  permitting,  and  land  management  practices  and 
procedures  for  land  owned  and  operated  by  Hetch  Hetchy  Water  and  Power,  the  Water 
Department,  and  the  Clean  Water  Program;  and, 

WHEREAS,  The  SFPUC  desires  to  streamline  certain  leasing,  permitting,  and  property 
management  practices  through  the  adoption  of  formal  policy  related  to  same;  and, 

WHEREAS,  A  Bureau  of  Commercial  Land  Management  (BCLM)  Operating  Manual 
has  been  prepared  by  BCLM  staff  and  reviewed  and  approved  by  various  Operating  Divisions, 
Bureaus,  and  the  City  Attorney;  and, 

WHEREAS,  The  SFPUC  concurs  with  the  content  of  the  BCLM  Operating  Manual 
dated  as  of  September  7,  1999  provided  a  modification  is  made  to  Section  4.029  which  states  all 
agreements  with  Non-Profit  Groups  or  Municipalities  which  offer  a  reduced  rental  rate  shall  be 
handled  by  way  of  a  Revocable  Permit;  and, 

WHEREAS,  Any  future  change,  modification,  or  amendment  made  to  the  BCLM 
Operating  Manual  shall  be  subject  to  approval  by  the  SFPUC  in  there  sole  and  absolute 
discretion;  now,  therefore,  be  it 

RESOLVED,  That  the  SFPUC  formally  adopts  and  approves  the  content  of  the  BCLM 
Operating  Manual  as  dated  September  7,  1999. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SFP  2  8  1999 


Secretary,  Public  Utilities  Cdmmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0253 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities  Commission  owns  certain  real 
property  under  the  jurisdiction  of  the  San  Francisco  Water  Department  in  an  unincorporated  area  of  Alameda 
County;  and 

WHEREAS,  Kaiser  Aluminum  and  Chemical  Corporation  requests  to  enter  into  an  agreement  to  use 
the  Permit  Area  to  perform  soil  remediation  at  the  site;  and 

WHEREAS,  The  Public  Utilities  Commission  relies  upon  the  negative  declaration  prepared  and 
certified  by  the  California  Department  of  Toxic  Substances  Control  entitled  Final  Negative  Declaration  for 
Kaiser  Center  Technology  Site,  Off  Site  Cow  Pond  Area,  Pleasanton,  Alameda  County  (November  18,  1998, 
SCH.98082062)  to  conclude  that  the  issuance  of  this  Permit  will  have  no  significant  impact  on  the 
environment;  now  therefore 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and  authorizes  the 
execution  of  that  certain  Permit  to  Kaiser  Aluminum  and  Chemical  Corporation  as  Permittee  for  the  purpose 
of  performing  soil  remediation  as  presented  in  the  Final  Removal  Action  Work  Plan,  dated  November  9, 
1998,  on  the  Permit  Area  located  in  the  City  of  Pleasanton,  County  of  Alameda  as  set  forth  in  the  Revocable 
Permit  for  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on 
Drawing  B-4739  of  the  Permit  and  commencing  upon  execution,  following  authorization  and  approval  of 
said  Permit  by  the  PUC  and  expiring  one  (1)  year  from  the  commencement  date  or  upon  written  notice  from 
City,  revoking  this  Permit  provided  Permittee  shall  pay  a  $750.00  permit  processing  fee,  obtain  all  necessary 
permits/approvals  from  all  appropriate  agencies;  and  be  it 

FURTHER  RESOLVED,  Permittee  shall  provide  PUC  with  all  final  reports,  materials  or  certificates 
related  to  the  soil  remediation  work;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  taken  by  any 
City  official  in  connection  with  such  Permit  are  hereby  ratified,  approved  and  confirmed  by  this 
Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of  Public 
Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  2,8  1999 


P2^R1999 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0254 


WHEREAS,  The  Southeast  Community  Facility  (SECF)  at  1800  Oakdale 
Avenue,  San  Francisco,  was  built  circa  1986  as  required  mitigation  for  the 
legally  mandated  expansion  of  the  Southeast  Water  Pollution  Control  Plant; 
and 


WHEREAS,  The  City  is  required  by  funding  agreements  with  the 
California  State  Water  Resources  Control  Board  (Order  #  WQG  81.1)  and  the 
U.S.  Environmental  Protection  Agency  (C-06-1099-114:  Special  Condition 
#11)  to  operate  the  mitigation  "Skills  Center",  including  a  childcare  center  at 
1800  Oakdale  Ave.  regardless  of  revenues  generated  or  expenses  incurred 
for  the  benefit  of  the  surrounding  community;  and 


WHEREAS,  San  Francisco  State  University  is  the  Head  Start  operator 
for  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  A  Head  Start  childcare  program  was  the  intended  tenant  for 
the  mitigation  facility  and  has  occupied  the  building  since  1990;  and 

WHEREAS,  The  Board  of  Supervisors  found  (by  Ordinance  276-92)  that 
the  leasing  of  SECF  to  the  former  Head  Start  contract  provider  "is  for  a 
public  purpose  and  will  promote  the  general  welfare  of  the  community";  and 

WHEREAS,  The  Southeast  Community  Facility  Commission  (SECFC, 
established  by  Ordinance  438-87  to  oversee  the  facility)  recommends 
approval  of  the  proposed  Lease  and  related  documents  with  San  Francisco 
State  University 

WHEREAS,  the  Head  Start  childcare  program  offers  important, 
convenient  and  affordable  childcare  services  to  the  residents  of  the 
southeast  sector  of  San  Francisco. 
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BE  IT  RESOLVED,  That  in  accordance  with  the  reconnmendation  of  the 
SECFC  and  the  General  Manager  of  the  Public  Utilities  Commission,  the  Public 
Utilities  Commission  approves  a  Lease  for  the  existing  premises  of 
approximately  3,450  square  feet  of  building  area  plus  the  use  of  the 
adjoining  exterior  play  area  with  San  Francisco  State  University  as  Tenant. 
Subject  to  City's  right  to  terminate  upon  30  days  advanced  written  notice 
and  Tenant's  right  to  terminate  if  its  Head  Start  program  funding  is 
terminated,  the  term  of  the  lease  shall  be  for  approximately  5  years  and 
shall  commence  upon  mutual  execution  and  exchange  of  the  lease  and 
expire  on  August  31,  2004.  Such  lease  shall  provide  for  a  3-year  option  to 
extend  the  lease  on  the  same  terms  and  conditions.  The  initial  monthly  rent 
shall  be  $3009  per  month  (approximately  87(J:  per  sq.ft.)  and  include  an 
annual  cost  of  living  adjustment  each  July  first.  Tenant  shall  continue  to  pay 
for,  among  other  items,  its  own  janitorial  services.  The  City  shall  be  (i) 
responsible  for  continued  building  compliance  with  the  American  Disability 
Act,  and  (ii)  shall  complete  the  HVAC  improvements  outlined  in  the  Public 
Utilities  Commission's  Bureau  of  Energy  Conservation  study;  and  be  it; 


FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
the  General  Manager,  or  his  designee,  to  enter  into  any  amendments  or 
modifications  to  the  Lease  (including,  without  limitation,  the  exhibits  and 
subleases)  that  the  Southeast  Community  Facility  Commission  recommends 
and  the  General  Manager  determines,  in  consultation  with  the  City  Attorney, 
are  in  the  best  interest  of  the  City,  do  not  decrease  the  rent  or  otherwise 
materially  increase  the  obligations  or  liabilities  of  the  City,  are  necessary  or 
advisable  to  effectuate  the  purposes  of  the  Lease  or  this  resolution,  and  are 
in  compliance  with  all  laws,  including  City's  Charter. 

BE  IT  FURTHER  RESOLVED,  That  all  actions  taken  by  officers  of  the 
City  with  respect  to  such  lease  are  hereby  approved,  confirmed,  and  ratified. 
Such  lease  shall  be  on  a  form  approved  by  the  City  Attorney. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  2  R  1999 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0255 


WHEREAS,  The  Sunol  Valley  Water  Treatment  Plant  (SVWTP),  the  Harry  Tracy  Water 
Treatment  Plant  (HTWTP)  and  the  San  Antonio  Pump  Station  (SAPS)  require  equipment  and 
renovation  to  provide  for  adequate  security,  fire  protection  and  public  access;  and 

WHEREAS,  San  Francisco  Water  Department  Contract  No.WD2220,  Access  &  Fire 
Protection  Upgrades  at  HTWTP,  SVWTP  and  SAPS  will  provide  for  such  needs  at  an  estimated 
cost  of  $2.4  million;  and 

WHEREAS,  Funds  for  contract  work  at  SVWTP  and  SAPS  are  available  in  Capital 
Improvement  Program  Project  No.  CUW191-0r,  Fire  &  Security  Upgrades  at  Treatment 
Facilities;  and 

WHEREAS,  The  award  of  Contract  work  at  HTWTP  is  contingent  upon  allocation  of 
sufficient  funds  to  project  No.  CUW191-01  in  Fiscal  Year  2000/2001;  and 

WHEREAS,  Subcontracting  goals  of  24%  for  local  Minority-owned  Business  Enterprises 
and  8%  for  local  Woman-owned  Business  Enterprises  were  established  for  the  Contract  by  the 
Human  Rights  Commission's  Contract  Compliance  Officer  assigned  to  monitor  PUC  contracts; 
and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be 
performed  under  this  Contract  is  categorically  exempt  from  the  California  Environmental  Quality 
Act  and  State  Guidelines  under  class  1  (b);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications 
and  authorizes  bid  call  for  San  Francisco  Water  Department  Contract  No.  AVD2220,  Access  & 
Fire  Protection  Upgrades  at  HTWTP,  SVWTP  and  SAPS. 


I  hereby  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   SEP  28  1999 


Secretary,  Pubiic  Utiiities  Commission 


C:MYFILES/WD2220/BIDCALL 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0256 


WHEREAS,  The  City  Distribution  Division  has  developed  a  Capital  Improvement  Program 
to  upgrade  and  replace  inadequate  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Capital  Improvement 
Program  Contract  No.  WD-2283,  "Clarendon  Pump  Station  and  Pipelines  to  Stanford  Heights  and 
Summit  Reservoirs,"  to  supply  Stanford  Heights  and  Summit  Reservoirs  with  Sutro  Zone  water,  and 
to  upgrade  and  increase  the  pumping  capacity  and  construct  dedicated  inlet  pipelines  to  maximize 
circulation  at  various  reservoirs;  and 

WHEREAS,  The  Department  of  City  Plarming,  Office  of  Environmental  Review  has 
determined  that  the  City  Distribution  Division's  Capital  Improvement  program  is  categorically 
exempt  from  environmental  review  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  14  %  for  Local  Minority  Business  Enterprise  (MBE) 
and  8%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Capital  Improvement  Program  Contracts; 
and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  Contract  is  $7,659,975;  and 

WHEREAS,  Funds  for  this  Contract  will  be  available  in  Projects  CUW666,  CUW668, 
CUW632  and  CUW653;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Capital  Improvement  Program  Contract  No.  WD-2283,  "Clarendon  Pump  Station  and  Pipelines  to 
Stanford  Heights  and  Summit  Reservoirs",  and  authorizes  advertisement  for  bids  for  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  jf(as  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.    99-025  7 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  Capital  Improvement  Program  to 
upgrade  major  facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-236,  "Southeast  Water  Pollution  Control  Plant  250  MOD  -  Phase  2",  to  make 
various  facility  improvements  to  the  Southeast  Water  Pollution  Control  Plant;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  this  Capital  Improvement  Project  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  1 5%  for  Local  Minority  Business  Enterprise  (MBE) 
and  10%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by 
the  HRC  Contract  Compliance  Officer  (CCO)  assigned  to  monitor  Clean  Water  Program  contracts; 
and 


WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $  4,378,480;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  1991  Restricted  Revenue  Bonds 
(Fund  5C/CPF/91X);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-236,  "Southeast  Water  Pollution  Control  Plant  250  MGD- 
Phase  2",  and  authorizes  advertisement  for  bids  for  said  contract. 

/  hereby  certify  ttiat  tlie  foregoing  resoJution  was  adopted  by  ttie  Public  Utilities 


Commission  at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0258 


WHEREAS,  On  April  13,  1999,  per  Resolution  No.  99-0095,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-213,  "Clement 
Street  /  Greenwich  Street  /  Precita  Avenue  Sewer  Replacement"  and  authorized  advertising  for  proposals 
to  replace  the  existing  sewers  on  Clement  Street  from  21"  to  22nd  Avenues,  Greenwich  Street  from 
Webster  to  Fillmore  Streets,  and  Precita  Avenue  from  Emmett  Place  to  Coso  Avenue;  and 

WHEREAS,  The  Contract  was  advertised  on  June  29,  1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $328,740.00;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  August  5,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  J.  Flores  Construction,  Inc.  as  the  lowest  responsive  and  responsible 
bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund  under 
Job  Order  No.l633N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR00640);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-213,  "Clement  Street  /  Greenwich  Street  /  Precita  Avenue  Sewer  Replacement,"  in  the  amount  of 
$319,736.00  to  the  lowest  responsive  and  responsible  bidder,  J.  Flores  Construction,  Inc.,  subject  to 
execution  by  the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the 
City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  2  8  1999 


Secretary,  Public  Utilities  Coi^mission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0259 


WHEREAS,  Staff  require  additional  assistance  to  evaluate  competing  opportunities  to 
mitigate  electric  supply  and  market  risks,  reduce  costs,  and  increase  revenues;  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.96-0222  dated  October  8,  1996, 
entered  into  a  three  year  contract  with  HMH  Resources,  Inc.  (formerly  Hansen,  McQuat  & 
Hamrin,  Inc.),  to  provide  power  planning  services;  and 

WHEREAS,  Additional  funding  and  an  extension  of  the  term  of  the  contract  to  four  (4) 
years  is  needed  for  the  continued  services  of  HMH  Resources,  Inc.  through  September  30, 
2000;  and 

WHEREAS,  In  accordance  with  PUC  policy,  the  contract  will  be  rebid  if  ongoing  work  in 
this  area  is  necessary  beyod  the  four  (4)  year  term  of  this  existing  relationship;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager,  Public 
Utilities  Commission,  to  execute  the  second  amendment  to  the  agreement  with  HMH  Re- 
sources, Inc.  increasing  contract  funding  by  $150,000,  for  a  contract  total  not  to  exceed 
$550,000  and  extending  the  contract  term  to  September  30,  2000. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  SEP  2  8  1999 


Secretary,  Public  Utilities  Commssion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0260 


WHEREAS,  Staff  require  assistance  in  analyzing  rates  for  power  supply, 
transmission  and  support  on  both  the  wholesale  and  retail  level;  and 

WHEREAS,  Staff  and  the  City  Attorney's  Office  require  expert  testimony 
before  FERC  and  the  CPUC  on  rate  making  matters;  and 

WHEREAS,  R.M.  Hairston  Company  (RMHC)  is  an  expert  in  electric  rates  and 
ratemaking  qualified  to  testify  before  FERC  and  the  CPUC  on  the  City's  behalf;  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.  96-0223  (October  8, 
1996)  entered  into  a  three-year  contract  with  RMHC  to  provide  power  resource 
planning  services;  and 

WHEREAS,  Additional  funding  and  an  extension  of  the  term  of  the  contract  is 
needed  for  the  continued  services  of  RMHC  through  March  30,  2000;  and 

WHEREAS,  In  accordance  with  PUC  policy,  the  contract  will  be  rebid  if 
ongoing  work  in  this  area  is  necessary  beyond  the  four  (4)  year  term  of  this  existing 
relationship;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and 
Power  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager, 
Public  Utilities  Commission,  to  execute  the  second  amendment  to  the  agreement 
with  R.M.  Hairston  Company  increasing  contract  funding  by  $75,000,  for  a  contract 
total  not  to  exceed  $225,000,  and  an  extension  of  the  contract  term  to  March  30, 
2000. 


H011427 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ^^p  33  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0261 


WHEREAS,  The  Commission  desires  to  continue  an  existing  relationship  to 
employ  Contractor  for  temporary  and  expert  services  to  assist  the  Commission  as  the 
Commission,  through  the  San  Francisco  City  Attorney's  Office  ("City  Attorney"),  Hetch  Hetchy 
Water  and  Power  Department,  and  System  Planning  and  Regulatory  Compliance  Department, 
may  direct,  in  working  on  matters  related  to  fisheries  that  may  arise:  (1)  during  the  Bay-Delta 
hearings;  (2)  under  the  Endangered  Species  Act;  (3)  through  implementation  of  the  FERC 
Settlement  Agreement  or  Department  of  Interior  fish  flow  stipulations  for  Hetch  Hetchy;  (4)  in 
connection  with  recovery  actions  in  local  watersheds;  and  in  advising  the  Commission  on 
fisheries  issues  pertaining  to  related  matters  that  may  arise;  and 

WHEREAS,  Contractor  represents  and  warrants  that  it  is  qualified  to  perform  the 
services  required  by  City  as  set  forth  under  the  contract;  and 

WHEREAS,  The  Human  Rights  Commission  has  determined  that  Dr.  Peter  Moyle  is  a 
sole  source  of  these  services;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  enter  into  a  contract 
with  Dr.  Peter  Moyle,  with  funding  of  $49,000  and  a  term  of  December  31 ,  2000;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  a  contract  with  Dr.  Peter  Moyle. 


H011415 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  SEP  28  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0262 


WHEREAS,  The  Commission  desires  to  employ  Contractor  for  temporary  and  expert 
services  to  assist  the  Commission  as  the  Commission,  through  the  San  Francisco  City 
Attorney's  Office  ("City  Attorney"),  Hetch  Hetchy  Water  and  Power  Department,  and  System 
Planning  and  Regulatory  Compliance  Department,  may  direct,  in  working  on  matters  related  to 
fisheries:  (1)  for  the  Bay-Delta  hearings;  (2)  for  potential  actions  under  the  Endangered  Species 
Act;  (3)  for  Implementation  of  Tuolumne  River  salmon  recovery  efforts  pursuant  to  the  FERC 
Settlement  Agreement;  and  In  advising  the  Commission  on  fisheries  issues  pertaining  to  related 
matters  that  may  arise;  and 

WHEREAS,  Contractor  represents  and  warrants  that  it  is  qualified  to  perform  the 
services  required  by  City  as  set  forth  under  the  contract;  and 

WHEREAS,  the  Human  Rights  Commission  has  determined  that  Dr.  Ronald  Yoshiyama 
is  a  sole  source  of  these  services;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  enter  Into  a  contract 
with  Dr.  Ronald  Yoshiyama,  with  funding  of  $49,000  and  a  term  of  December  31,  2000;  and,  be 
It 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  a  contract  with  Dr.  Ronald  Yoshiyama. 


H011421 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  SEP  2  8  1999  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.:  99-0263 


WHEREAS,  On  September  28,  1999    the  Public  Utilities  Commission  met  in 
Executive  Session  to  consider  the  settlement  of  the  litigation  between  the  City  and 
County  of  San  Francisco  ("City")  and  John  Shimmick  Construction,  Inc./Obayashi 
Corporation,  Joint  Venture,  and  Foundation  Constructors,  Inc.  (collectively  referred  to 
as  "Shimmick")  in  the  lawsuits  consolidated  under  Ideal  Paint  Co.,  Inc.  Vs.  City  And 
County  Of  San  Francisco,  and  Consolidated  Actions,  San  Francisco  Superior  Court  No. 
967-708  ("Actions")  and  release  of  the  City's  indemnity  claim  against  Dames  &  Moore, 
Inc.  ("Dames  &  Moore"),- 

WHEREAS,  Shimmick  has  proposed  a  settlement  calling  for  the  payment  to 
Shimmick  in  the  amount  of  $209,000  from  the  City  and  $51 ,000  from  Dames  &  Moore; 

WHEREAS,  the  City  has  agreed  to  dismiss  with  prejudice  its  cross-complaint 
against  Shimmick  in  the  Actions  and  to  fully  release  Shimmick,  its  insurance  carriers, 
and  Dames  &  Moore  from  all  claims  related  to  or  arising  from  the  Actions  and/or  the 
public  works  project  known  as  Contract  "C",  with  the  exception  of  claims  for  latent 
defects,  warranty  claims,  and/or  claims  for  insurance  coverage  with  respect  to  any 
future  claims  by  any  third-party  arising  from  the  public  works  project  known  as  Contract 
"C"; 

WHEREAS,  Dames  &  Moore  has  agreed  to  fully  release  the  City  and  Shimmick 
from  all  claims  for  damages  related  to  or  arising  from  the  Actions  and/or  the  public 
works  project  known  as  Contract  "C",  with  the  exception  of  claims  against  Shank  and/or 
its  insurance  carriers  for  insurance  coverage  with  respect  to  any  future  claims  by  any 
third-party  arising  from  the  public  works  project  known  as  Contract  "C"; 

WHEREAS,  Shimmick  has  agreed  to  dismiss  with  prejudice  its  cross-complaint 
against  the  City  in  the  Actions,  and  Shimmick  and  its  carriers  have  agreed  to  fully 
release  the  City  and  Dames  &  Moore  from  all  claims  arising  from  the  Actions  and/or  the 
public  works  project  known  as  Contract  "C"; 

WHEREAS,  Upon  these  terms,  the  City,  Shimmick,  its  insurance  carriers,  and 
Dames  &  Moore  have  tentatively  agreed  to  settle  the  Actions;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  settlement  of  the 
consolidated  lawsuits  entitled  Ideal  Paint  Co.,  Inc.  Vs.  City  And  County  Of  San 


Francisco,  and  Consolidated  Actions,  San  Francisco  Superior  Court  No.  967-708, 
including  the  City's  payment  to  Shimmick  in  the  amount  of  $209,000,  and  further 
authorizes  the  PUC  General  Manager  to  submit  this  settlement  to  the  Board  of 
Supervisors  for  final  approval. 

/  liereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  SEP  Z  8  1999 


Secretary,  Public  Utilities  Commi^ion 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


SPECIAL  MEETING 

October  12, 1999 
10:30  A.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Clean  Water  Program 
Water  Pollution  Control 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 
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1 .  Call  to  Order: 

2.  Roll  Call: 


10:35  A.M. 


Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 
Cook,  Connmissioner  Victor  G.  Makras,  Commissioner  Ben  L. 
Horn 

Excused  -  Commissioner  E.  Dennis  Normandy 


3.     Public  Comments 
There  was  none. 


CLOSED  SESSION 


Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portions  of  Parcel  65  in  Sunol,  Alameda  County 

•  Parties  Negotiating:  CCSF  -  Dowd/Milstein 

Lessee:  Mission  Valley  Rock/RMC  Lonestar 

Under  Negotiation:  Price  and  Terms 

No  action  was  taken. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Anticipated 
Litigation: 
.  Property: 

Parties  Negotiating: 

Under  Negotiation: 

No  action  was  taken. 


As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property 
on  Bernal  Avenue  in  Alameda  County 
Lymburn/Thompson/Maiamut 
City  of  Pleasanton 
Terms  and  Conditions 
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6.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Bay  Delta  Hearings  before  the  State  Water  Resources 

Resources  Control  Board. 

No  action  was  taken. 


7.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 

Anticipated  HSQ  Technology  v.  CCSF,  et  al.,  Superior  Court  No.  305- 

Litigation:  792. 

No  action  was  taken. 


8.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Local  6  and  the  City  and  County  of  San  Francisco, 

Arbitration  Regarding  Past  Practice 

No  action  was  taken.  • 


9.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b): 

Anticipated  As  Defendant  -  Several  potential  proposers  on  the 

Litigation:  Program  Management  Request  for  Proposal  have 

threatened  litigation. 

No  action  was  taken. 


1 0.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  CCSF  -  Dowd/Kubick 

Negotiating: 

San  Francisco  City  College 
Under  Negotiation:  Terms 

No  action  was  taken. 
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1 1 .  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 

Anticipated  Litigation:  As  Plaintiff 

SFPUC  V.  Hetch  Hetchy  Mountain  Spring  Water 
Company 

(Trademark  Application  Serial  No.  75-519694) 

No  action  was  taken. 


Commissioner  Makras  was  excused  at  11:28  A.M.  during  the  discussion  of  Items  12,  13,  14 
and  15. 


12.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:         Alex  Wang  v.  CCSF,  Superior  Court  No.  988-036 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Hom,  to  approve  staffs 
recommendation  for  Item  12;  passed  (3-0)  unanimously. 

Resolution  No.  99-0264:      Recommending  a  settlement  in  the  case  of  Alex  Wang  v. 

CCSF,  Superior  Court  No.  988-036. 


13.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:         SOMA  Partners  v.  CCSF,  Claim  No.  99-03960 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  to  approve  stafTs 
recommendation  for  Item  13;  passed  (3-0)  unanimously. 

Resolution  No.  99-0265:      Recommending  a  settlement  in  the  case  of  SOMA 

Partners  v.  CCSF,  Claim  No.  99-03960. 


14.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:         Dagmar  Portes  v.  CCSF,  San  Mateo  Superior  Court 

No.  403-745 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Hom,  to  approve  staffs 
recommendation  for  Item  14;  passed  (3-0)  unanimously. 


99-257 


Resolution  No.  99-0266:     Recommending  a  settlement  in  the  case  of  Dagmar  Portes 

V.  CCSF,  San  Mateo  Superior  Court  No.  403-745. 


15.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:         Frank  Boides  and  Angela  Pan,  Claim  No.  99W0019-1 

"  V.'   Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Hom,  to  approve  staffs 
,  recommendation  for  Item  15;  passed  (3-0)  unanimously. 

Resolution  No.  99-0267:      Recommending  a  settlement  in  the  case  of  Frank  Boides 

and  Angela  Pan,  Claim  No.  99W001 9-1. 

Commissioner  Makras  returned  at  1 1 :35  A.M. 

16.  Public  Employee  Performance  Evaluation  -  Pursuant  to  Government  Code  Section 
-  54957:  , 

Position:  General  Manager,  Public  Utilities 

.    No  action  was  taken. 

17.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 


18.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (4-0)  unanimously. 

At  10:40  A.M.,  the  Public  Utilities  Commission  met  in  Closed  Session  to  discuss  above  listed 
closed  session  matters.  At  1:58  P.M.,  the  Commission  reconvened  in  public  session. 
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19. 


Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 


20.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Cook,  not  to  disclose  the 
discussions  during  Closed  Session;  passed  (3-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:         2:00  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  99-0264  | 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  Case  Number  Amount 

WANG,  ALEX  S/C  988-036  $25,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of  ^  ^  ^ 

OCT  12  1999 


Secretary,    Public  Utilitisfe  Commssion 


N:\CLOSING\RNECESmNON-MUM\wangpuc 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

99-0265 


RESOLUTION 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 


Case  Name 
SOMA  Partners 


Case  Number 


Claim  No.  99-03960 


Amount 
$33,797.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of 

OCT  12  1999 


Secretary,    Public  Utilities  C«mmssion 


N:\CLOSINGVRNECESmNON-MUNI\si>iiia.ief 


PUBLIC  UTILITIES  C0^4MISSI0N 

City  and  County  of  San  Francisco 

RESOLUTION  99~0266  

RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  Case  Number  Amount 

PORTES,  DAGMAR  San  Mateo  S/C  403-745  $20,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of  OCT  1 2  1999 


Secretary,    Public  Utilities  Commssion 


DocumenO 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


Resolution  No 


99-0267 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities  Commission,  and  the  City  Attorney,  this 
Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve 
and  settle  the  claims  listed  below  on  the  term  specified  below. 


Case  Name 


Case  Number 


Amount 


Frank  Boides  &  Angela  Pan  99W0019-1 


$16,173.11 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    OCT  12  1999  ...... 


Secretary,   Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

October  12, 1999 
1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  MoUer  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 


GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 
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1.       Call  to  Order:         2:00  P.M.  / 

9       Roll  Call-  Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 

2-  Cook.  Commissioner  Victor  G.  Makras,  Commissioner  Ben  L. 

Hom 

Excused  -  Commissioner  E.  Dennis  Normandy 

3.  Approval  of  Minutes 

commissioner  Makras  requested  continuance  of  the  Minutes  of  the  Regular  Meeting 

of  September  14,  1999. 

4.  Communications  •  . 
No  action  was  taken. 

Commissioner  Makras  was  excused  at  2:05  P.M. 

Discussion  of  Item  5.  Introduction  of  Old/Ongoing  Business  by  Commissioners,  was  put  over 
until  Commissioner  Makras  returned. 

6       Introduction  of  New  Business  by  Commissioners 

this  article. 

7.  Report  of  the  General  Manager 

Mr.  Moran  requested  that  Items  1 8  and  1 9  be  continued  to  another  meeting  of  the 
Commission. 

He  noted  about  an  article  on  the  paper  regarding  sewer  inspection.  The  article 
represented  what  the  staff  at  the  Water  Pollution  Control  Division  does. 

8.  Public  comments  on  matters  that  were  not  on  today's  agenda. 


There  was  none. 
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9. 


REGULAR 

.  Discussion  of  "pass-through"  contracts.  (Continued  from  the  meeting  of  September  28. 
1999.) 

Item  9  was  continued. 

10.  Presentation  on  Professional  Services  Selection  Procedures.  (Continued  from  the 
meeting  of  September  28,  1 999.) 

Item  10  was  continued. 

Commissioner  Makras  returned  at  2:07  P.M. 

1 1 .  Presentation  on  24-hour  work  schedules  used  by  PUC  operations  staff.  (Continued  from 
the  meeting  of  September  28.  1999.) 

Phil  Arnold  of  the  Bureau  of  Finance  gave  a  presentation  regarding  the  24-hour  work 
schedules  used  by  PUC  operations  staff.  Mr.  Amold  noted  that  the  Finance  Bureau 
,    conducted  a  study  of  PUC  operations  that  provide  24-hour  services  on  a  da  y  basis. 
The  study  reviewed  nine  different  staffing  patterns  and  covered  2  water  treatment 
plants  2  water  pollution  control  plants,  various  dispatching  operations  at  Water  Supply 
&  Treatment  Division  and  the  City  Distribution  Division,  and  the  Moccasin  powerhouse. 
Staff  looked  at  various  coverage  requirements  that  are  based  on  existing  understanding 
with  PUC  employees  and  employee  groups. 

Mr  Amold  reported  that  the  study  found  that  the  various  patterns  used  to  provide  24- 
;     hour  operations  on  a  daily  basis  satisfied  different  needs  in  the  department.  Those 
oatterns  evolved  to  meet  specific  situations  in  each  department  due  to  difficulty  o 
reTJtmen^^^^^^^  retention,  training  and  licensing  of  employees,  and  MOU  negot^tions. 
The  9  patterns  fall  into  2  categories  of  staffing  based  on  objectives  being  served.  The 
first  category  provides  minimum  staffing  for  24-hour  coverage  with  no  training  and 
coverage  provisions  for  other  employees  who  may  be  off  duty.  The  second  provides 
staffing  for  24-hour  coverage  with  provision  for  training  and  coverage  for  other 
employees  who  may  be  off  duty. 

The  study  also  found  that  the  requirements  in  terms  of  full  time  equivalent  staff  vary 
from  4  67  at  Lake  Merced  Pump  Station  to  5.94  at  Many  Tracy  Water  Treatment  Plant. 
The  pattern  requiring  the  least  number  of  paid  hours  is  the  Pf 
full  time  permanent  staff  and  the  most  as-needed  staff.  Mr.  Arnold  stated  that  the 
finding  was  not  consistent  with  the  City's  position  to  encourage  the  use  of  full  time 
permanent  staff  and  flexible  work  schedules. 


99-262 


Regarding  the  cos,  implications  of  staffing  on  a  24-hour  basis,  Mr^  Arnold  noted  that  150 


leave. 


variance  with  the  least  costly  way  to  provide  staffing. 

Commissioner  Cook  noted  that  the  most  efficient  way  to  manage  staff  is  to  have  a 
unified  staffing  pattern. 

pattern  they  currently  use. 

and  to  gfve  presentation  to  the  Commission  as  suggested  by  Mr.  Moran. 
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Introduction  of  Old/Ongoing  Business  by  Commissioners 
Works. 

U  is  a  req^st  for  information  to  identify  ourrent  iiousing  occupants  and  the.r 

responsibilities. 

Presentation  on  the  activities  of  the  Water  Supply  and  Treatment  Division's  Productivity 
Task  Force.  ^ 

forrSd  to  recomrnend  ^ays  to  improve  productivity  in  how  to  operate  and  mamtam  the 
wTerteatmenTfacilities  in  a  cost  effective  manner  and  meet  v-ater  regulations. 

n,vi<,  stated  that  the  task  force  conducted  onsite  visits  to  other  utility  agencies  to 
Ms.  Davis  stateo  inai  ine  lasrv  .u  rietermined  that  the  C  ty  v«as  above 

assignments,  preventive  maintenance  and  administrative  support. 

Ms  Davis  commented  thai  recommendations  have  been  made  to  '^^enncrease 

the  recommendations  and  will  update  the  Commission  on  the  progress. 
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meeting  of  September  14,  1999.) 

Lawrence  T  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  reported  that  as 

dfrecSi  by  the  Commission  at  the  previous  meeting,  staff  prepared  a  co^  ^^Tout  m  o 
airecieu  uy  ui  analysis  determined  that,  at  full  build-out,  (19 

earsT."se  6    ^^^^^  ""il'^JTr;  '^'^"^1^30. 

years),  ine  P^^P^^-  ^  ^..^    ^  K,ein  noted  that  the  developer  had 

;:Z7ZX^ellZ^^^^^  thlt  .he  City  would  not  have  to  buy  them 

for  the  19  year-period. 

Commissioner  Makras  remarked  that  he  was  initially  concerned  when  staff  first 
nrern teTthe  item  but  he  now  supports  the  project  having  read  the  letters  from 

thTDetartment  of  Public  Works  and  the  Arts  Comn^ission  endorsing  the  economic 
analysis  of  the  project. 

Mr  Klein  noted  that  the  Board  of  Supervisors  was  preparing  a  resolution  urging  the 
PUC  o  supTort  the  se  of  metal  halide  lights.  He  also  noted  that  the  Art  Commission 

apply  to  the  Third  Street  Corridor. 

commissioner  Cook  commented  that  he  has  reservations  ="PP°^'"9 

to  fnrpseeable  increase  in  the  cost  of  maintenance  and  replacement.  He  stated  tnat  ne 

wouW  support  «ect  for  the  sake  of  progress  and  continuity  of  a  new  concept. 

President  Caen  stated  that  she  decided  to  support  the  use  of  metal  halide  lighting  for 

groups. 

President  Caen  noted  that  this  was  a  precedence  and  that  many  groups  wo'i'ld  request 
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.u  ■  H  .,r>,       stated  that  his  own  analysis  showed  that  the  lamp  cost  is  $3.72  versus 

the  industry.  He  ^'^f  °;7\"'f  J.  ^-..^s  $1 17  000.  The  total  annual 

$1 1 .43  and  the  m^^l  tota  oost  is  5J^^;^°~  i„  operating  cost.  He 

r  fl:^:^^:^^^  prese.  the  same  sinnple  cost  analysis  with 

regard  to  operating  costs. 

than  under  high-pressure  sodium  vapor  light. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Horn,  to  adopt  Item  13; 
passed  (4-0)  unanimously. 

Resolution  No  99-0268:      Modifying  existing  PUC  policy  to  permit  the  use  of  metal 
Resolution  No.  halide  street  lighting  as  an  alternative  to  high-pressure 

sodium  vapor  street  lighting  for  large  development  areas; 

and  approving  use  of  metal  halide  street  lighting  for  the 

planned  development  at  Mission  Bay. 

LEASES  AND  PERMITS 
Authonzing  the  General  ^^-ager  of  Public  um..s  - 

^^Jre^rPipete"  "ndirrlMred'^fp'Ji::  right  o,  way,  Parcel  22  in  South  San 
FranSoTtie  u'lized  as  a  parking  lot,  ingress  and  egress  and  landscaping  at  an 
annual  rental  rate  of  $1 3,21 1 . 

presented  by  staff. 

15  is  in  Mountain  View. 

•  oi.^norM;,kra<^  seconded  by  Commissioner  Hom,  to  continue  Item  14 
Moved  by  Commissioner  Makras,  sejonaea  uy 

to  the  next  regular  Commission  meeting  on  October  26,  1999,  passed  ^4  u; 
unanimously. 
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15. 


Authorizing  the  General  Manager  of  Public  Utilities  to  execute  a  ^^^-Vf      f  P?ir 
Parkview  West  Homeowners  Association  for  a  total  of  61 ,090  square  feet  of  PUC  and 
bcated  on  Bay  Division  Pipeline  No.  3  and  4  right  of  way,  Parcel  211m  Mountain  V.evj, 
I  fe  umeVlr  parking,  patios,  and  a  pool  recreation  and  lounge  area  for  an  adjacent 
condominium  complex  at  an  annual  rental  rate  of  $3,570.05. 

Arthur  Jensen  General  Manager  of  the  Bay  Area  Water  Users  Association,  expressed 
concerns^^^^^^^  facilities  would  inhibit  future  use  of  the  right  of -y  not  on  y 

rSenance  but  also  construction  of  new  pipelines.  Mr.  Dowd  replied  that  the  lease 
bo  ler  p  ate  used  by  staff  gives  PUC  liberal  ability  to  tear  things  up  and  not  replace  them 
should  a  need  arise  to  add  additional  pipeline  or  repair  those  pipes  currently  in  place. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  continue  Item  15 
to  the  next  regular  Commission  meeting  on  October  26,  1999;  passed  (4-0) 
unanimously. 

CONSTRUCTION  CONTRACTS 


Advertise 
16. 


Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No^WD-2240,  8-Inch 
DuctHe  Iron  Main  Installation  in  Golden  Gate  Avenue  from  Van  Ness  Avenue  to 
Divisadero  Street. 

.      Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras.  to  adopt  Item  1 6; 
passed  (4-0)  unanimously. 

Resolution  No  99-0269:      Approving  the  final  plans  and  specifications  and 
Resolution  no.  authorizing  bid  call  for  San  Francisco  Water  Department 

Contract  No.  WD-2240,  8-lnch  Ductile  Iron  Main  Installation 
in  Golden  Gate  Avenue  from  Van  Ness  Avenue  to 
Divisadero  Street. 

17.  Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2262. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras.  to  adopt  Item  17; 
passed  (4-0)  unanimously. 

Resolution  No  99-0270:      Approving  the  final  plans  and  specifications  and 
Resolution  No.  authorizing  bid  call  for  San  Francisco  Water  Department 

Contract  No.  WD-2262,  6  and  8-Inch  Ductile  Iron  Mam 
Installation  in  Cesar  Chavez  Street  from  Noe  Street  to 
Mission  Street,  Shotwell  Street  to  Harrison  Street;  and  Day 
Street  from  Sanchez  Street  to  Dolores  Street. 
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Award 

18  Finding  the  low  bid  submitted  by  Mountain  Cascade  for  San  Francisco  Water 
Department  Contract  No.  WD-2184,  Crystal  Springs  Pipeline  No.  1  Replacement,  to  be 
defective  and  non-responsive;  and  awarding  the  contract  to  the  lowest  responsive  and 
responsible  bidder,  Mitchell  Engineering  in  the  amount  of  $6,113,787.  (Continued  from 
the  meeting  of  September  28,  1999.) 

Item  18  was  continued  to  October  26,  1999. 

1 9  Awarding  Clean  Water  Program  Contract  No.  CW-204,  Southeast  Water  Pollution 
Control  Plant  -  Building  062  Improvements,  in  the  amount  of  $964,549  to  Millard  Tong 
Construction. 

Item  1 9  was  continued  to  October  26,  1 999. 
20.  Awarding  Clean  Water  Program  Contract  No.  CW-246. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  adopt  Item  20, 
passed  (4-0)  unanimously. 

Resolution  No  99-0271 :      Awarding  Clean  Water  Program  Contract  No.  CW-246, 

Clay  and  Sacramento  Streets  Sewer  Replacement,  in  the 
amount  of  $71 5,959  to  JMB  Construction,  Inc. 

PROFESSIONAL  SERVICE  CONTRACTS 

Advertise 

21    Authorizing  the  Utilities  Engineering  Bureau  Manager  to  request  proposals,  interview, 
select  and  recommend  to  the  Commission  a  qualified  firm  to  provide  specialized 
construction  management  services  for  the  San  Francisco  Water  Supervisory  Control 
and  Data  Acquisition  System  (SCADA)  project,  for  a  period  of  24  months  for  an  amount 
not  to  exceed  $1,600,000. 

Everett  Hintze  Acting  Manager  of  Utilities  Engineering  Bureau,  stated  that  the  contract 
was  being  requested  to  supplement  staff  with  personnel  experienced  in  SCADA  to 
manage  the  construction  of  the  SCADA  project.  He  noted  that  PUC  staff  does  not  have 
the  expertise  or  resources  to  perform  the  job. 

Commissioner  Hom  moved  to  adopt  the  item.  President  Caen  seconded. 

InresponsetoCommissionerMakras'inquiries,  Mr.  Hintze  stated  that  a  program 
manager  was  necessary,  as  it  gets  difficult  to  manage  construction  when  work  begins  at 
different  sites.  Fonda  Davidis,  Project  Manager,  also  pointed  out  that  the  project 
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requires  both  additional  staffing  and  people  with  expertise  in  instrumentation  and 
control. 

Commissioner  Cook  inquired  how  many  more  people  are  needed  for  the  project.  Mr. 
Davidis  responded  that  eight  more  people  are  required  that  would  be  directly  involved 
with  construction  and  as-needed  environmental,  hazardous  material  and  public  affairs 
work. 

Commissioner  Makras  stated  that  he  would  support  the  item  if  the  environmental, 
hazardous  materials  and  public  affairs  portion  of  the  contract  amounting  to  $140,000 
would  be  eliminated.  Mr.  Davidis  noted  that  the  manager  would  not  physically  perform 
these  tasks  but  they  will  act  in  a  consultant  capacity.  Commissioner  Makras  stated  that 
if  that  was  the  case  he  would  not  support  the  item  and  he  would  like  to  see  the  contract 
to  see  what  we  are  paying  the  contractor  to  do  and  what  we  want  the  program  manager 
to  do.  He  stated  that  the  whole  purpose  of  a  program  manager  is  to  make  the 
contractor  perform  the  work  asked  for  in  the  contract. 

Commissioner  Hom  withdrew  his  motion  and  suggested  continuance  of  the  item  so  that 
staff  can  work  on  this  further. 

Commissioner  Makras  emphasized  that  he  was  not  concerned  over  the  money  but  the 
appropriateness  of  the  job  description.  He  noted  that  the  environmental  and  public 
affairs  work  should  not  fall  under  the  responsibility  of  the  program  manager  and  that  it 
should  be  the  construction  manager's  responsibility. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Makras,  to  continue  Item  21 
to  the  next  regular  Commission  meeting  on  October  26,  1999,  passed  (4-0) 
unanimously. 

Award 

22.  Awarding  a  contract  for  general  public  affairs  and  communications  professional  services 
and  pollution  prevention  education  professional  services.  (Continued  from  the  meeting 
of  September  28,  1999.) 

Commissioner  Makras  asked  for  comments  from  the  public.  There  were  none.  He 
asked  whether  the  recommendation  was  consistent  with  staffs  recommendation  at  the 
last  meeting.  Mr.  Moran  responded  positively. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  adopt  Item  22, 
passed  (4-0)  unanimously. 
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Resolution  No.  99-0272:      Awarding  a  single  contract  for  both  general  public  affairs 

and  communications  professional  services  and  pollution 
prevention  education  professional  services  for  a  contract 
amount  not  to  exceed  $427,000  annually,  to  Wessling 
Creative  Group  for  a  three-year  period,  ending  June  30, 

2002. 

Amend 

23    Authorizing  the  General  Manager  of  Public  Utilities  to  execute  the  tenth  amendment  to 
the  professional  services  contract  with  The  Planning  Collaborative;  amending  the  scope 
of  services-  increasing  the  contract  amount  by  an  additional  $311,000;  and  extending 
the  term  of' the  contract  to  March  31 ,  2000.  (Continued  from  the  meeting  of  September 
28,  1999.) 

Moved  by  Commissioner  Horn,  seconded  by  Commissioner  Makras,  to  continue  item 
23,  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  3:10  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0268 


WHEREAS,  Under  Section  4. 1 12  of  the  Charter  it  is  the  responsibility  of  the  Public  Utilities 
Commission  to  provide  adequate  lighting  for  the  streets  of  the  City  and  County;  and 

WHEREAS,  High  Pressure  Sodium  Vapor  (HPSV)  lamps  have  longer  rated  average  life  (Hours)  and 
much  better  light  output  (lumens  per  watt)  than  Metal  Halide  (MH)  lamps  thus  having  lower  operations  and 
maintenance  costs  and  reduced  energy  usage;  and 

WHEREAS,  The  Public  Utilities  Commission  Resolution  93-0172  adopted  a  policy  advocating  the 
use  of  HPSV  lights  as  the  preferred  lighting  source  for  all  public  outdoor  lighting  facilities;  and 

WHEREAS,  The  Public  Utilities  Commission  Resolution  97-0030  adopted  a  policy  providing  MH 
lighting  as  a  demonstration  of  an  alternative  to  HPSV  lighting;  where  the  surrounding  architecture  or 
landscape  design  will  be  enhanced;  or  where  there  is  significant  night  time  retail  or  other  pedestrian  activity; 
and 

WHEREAS,  Catellus  Development  Corporation,  supported  by  the  Office  of  the  Mayor  and  the 
City's  Redevelopment  Agency  have  requested  to  use  MH  lighting  in  the  Mission  Bay  Project;  and 

WHEREAS,  Staff  has  concluded  that  the  Mission  Bay  development  is  characteristic  of  other 
potential  developments  that  should  be  encouraged  to  implement  MH  lighting;  and 

WHEREAS,  A  modification  of  previous  Policy  requires  the  approval  of  the  Public  Utilities 
Commission;  now,  therefore,  be  it 

RESOLVED,  That  the  PUC  modifies  its  existing  policy  on  HPSV  street  lighting  to  permit  MH  street 
lighting  throughout  in  large,  contiguous,  compact  development  areas  where  the  development  and  the  street 
lighting  system  is  being  constructed  over  a  period  in  excess  of  5  years  and  where  the  project  proponent 
provides  at  time  of  installation,  a  mutually  agreed  upon  number  of  replacement  poles  and  luminaires  for  any 
project  unique  fixtures  for  use  in  the  event  of  a  knock-down,  and  also  provides  sufficient  replacement  lamps 
to  provide  service  over  a  specified  period  to  be  agreed  upon  with  the  project  proponent;  and  be  it  further 

RESOLVED,  That  the  PUC  approves  the  use  of  MH  street  lighting  throughout  the  Mission  Bay 
redevelopment  area  under  this  modified  policy. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  OCT  12  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0269 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  systemDs  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve  water 
quality,  and 

WHEREAS,  The  Clean  Water  Program  has  a  continuing  Sewer  Repair  and  ReplacementProgramto 
repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2240, 8-Inch  Ductile  Iron  Main  Installation  in  Golden  Gate  Avenue  from  Van  Ness  Avenue  to 
Divisadero  Street  for  the  replacement  of  approximately  of  5,700  linear  feet  of  water  mains  in  Golden  Gate 
Avenue,  from  Van  Ness  Avenue  to  Divisadero  Street,  and  350  linear  feet  of  Sewers  in  Golden  Gate  Avenue 
from  Scott  Street  to  Pierce  Street.  The  contract  is  an  integral  part  of  the  Main  Replacement  Program  and  the 
Sewer  Repair  and  Replacement  Program,  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Sectionhas  determined  the 
Main  Replacement  Program  and  the  Sewer  Repair/Replacement  Program  to  be  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act, 
and 

WHEREAS,  Funds  for  said  Contract  are  available  in  the  Water  Department  1 999-2000  Fiscal  Year 
Capital  Improvement  Projects,  CUW  870  Index  Code  558701,  for  Water  Main  Replacement  and  the  Clean 
Water  Program's  Repair  and  Replacement  Fund  5C/CPF/R&R,  J.0. 1 578N,  FAMIS  project  No.  CENRNRR 
96440  for  Sewer  Replacement,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2240,  8-Inch  Ductile  Iron  Main  Installation  in  Golden  Gate 
Avenue  from  Van  Ness  Avenue  to  Divisadero  Street,  and  authorizes  the  Utilities  Engineering  Bureau  to 
advertise  for  bids  for  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


OCT  1 2  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0270 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system' s  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve  water 
quality,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2262,  6  and  8-Inch  Ductile  Iron  Main  Installation  in  Cesar  Chavez  Street  from  Noe  Street  to 
Mission  Street,  Shotwell  Street  to  Harrison  Street;  and  Day  Street  from  Sanchez  Street  to  Dolores  Street, 
which  Contract  is  an  integral  part  of  the  Main  Replacement  Program,  and 

WHEREAS,  The  Plarming  Department's  Major  Environmental  Analysis  Sectionhas  determinedthe 
Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b)  Project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  the  Water  Department  1999-2000  Fiscal  Year 
Capital  Improvement  Projects  Budget,  CUW  870,  Index  Code  558701,  for  Water  Main  Replacement,  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2262,  6  and  8-Inch  Ductile  Iron  Main  Installation  in  Cesar 
Chavez  Street  from  Noe  Street  to  Mission  Street,  Shotwell  Street  to  Harrison  Street;  and  Day  Street  from 
Sanchez  Street  to  Dolores  Street;  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said 
Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  OCT  12  1999   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

.  City  and  County  of  San  Francisco 

RESOLUTION  NO.  99"0271 

WHEREAS,  On  July  27,  1999,  per  Resolution  No.  99-0205,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-246,  "Clay  and 
Sacramento  Streets  Sewer  Replacement"  and  authorized  advertising  for  proposals  to  replace  the  existing 
sewers,  on  Clay  Street  from  Taylor  to  Jones  Streets;  Sacramento  Street  from  Battery  to  Sansome  Streets, 
from  Mason  to  Taylor  Streets,  and  from  Kearny  Street  to  Grant  Avenue;  and  to  replace  the  pavement  on 
Clay  Street  from  Taylor  to  Jones  Streets  and  on  Sacramento  Street  from  Battery  to  Sansome  Streets  and 
from  Mason  to  Taylor  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  August  21,  1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $679,665  of  which  $445,050  was  for 
the  sewer  work  and  $234,61 5  was  for  the  pavement  renovation  work;  and 

V       WHEREAS,  Two  (2)  bids  were  received  and  opened  publicly  on  September  9,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  JMB  Construction,  Inc.  as  the  lowest  responsive  and  responsible  bidder; 
and 


WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  ($479,987)  are  available  from  the 
Repair  and  Replacement  Fund  under  Job  Order  No.  1777N,  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR01340)  and  fiands  for  the  street  pavement  renovation  work  ($235,972)  are  available  from  the 
Department  of  Public  Works  /  Bureau  of  Engineering,  Program  20  Sales  Tax  Fund  under  Job  Order  No. 
7449E  (Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-246,  "Clay  and  Sacramento  Streets  Sewer  Replacement,"  in  the  amount  of  $715,959.00  to  the 
lowest  responsive  and  responsible  bidder,  JMB  Construction,  Inc.,  subject  to  execution  by  the  Public 
Utilities  General  Manager  and  certification  as  to  the  availability  of  fiinds  by  the  City  Controller. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of          OCT  12  1999  /? 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.        9  9    0  2  7  2 


WHEREAS,  under  SFPUC  Resolution  No.  99-0160,  the  SFPUC  approved  the  advertisement  of  a 
issue  a  single  Request  for  Proposals  for  multi-year  as-needed  contracts  and  to  interview,  select  and 
recommend  one  or  two  qualified  professional  consulting  firms  to  provide  consulting  services  for  SFPUC 's 
Communications  Program  and  Water  Pollution  Prevention  Program;  and 

WHEREAS,  six  (6)  proposals  for  this  work  were  received  and  publicly  opened  on  June  19,  1999; 

and 

WHEREAS,  the  above  described  proposals  were  review  by  an  expert  panel  of  five  people  and  that  a 
short  of  four  finalists  was  created  and  that  these  finalists  were  later  interviewed  by  this  panel;  and 

WHEREAS,  the  SFPUC/HRC  Contract  Compliance  Officer  has  determined  that  the  Wessling 
Creative  Group  is  the  highest  ranked  proposer; 

WHEREAS,  the  General  Manager  of  the  SFPUC  recommends  to  the  Commission  that  the  above 
mentioned  firm  be  awarded  the  contracts;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  awards  a  single  contract  for  both  general  public  affairs 
and  communications  professional  services  and  pollution  prevention  education  professional  services,  not  to 
exceed  $427,000  annually,  to  Wessling  Creative  Group  for  a  three-year  period,  ending  June  30,  2002. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  OCT  12  1999 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
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Call  to  Order:  1:38  P.M 

Roll  Call: 


Present  -  Vice  President  Frank  L.  Cook,  Commissioner  E.  Dennis 
Normandy.  Commissioner  Victor  G.  Makras,  Commissioner  Ben 
L.  Hom 


. .  ■     ^  Commissioner  Normandy  arrived  at  1 :40  P.M. 

Excused  -  President  Ann  Moller  Caen  - 

Vice  President  Cook  presided. 
Approval  of  Minutes 

Moved  by  Commissioner  Hom,  --nded  by  Comm^.o^^^^^^ 

Minutes  of  the  Reguiar  Meeting  of  July  27,  '^'""J®^  ,"„,„/^^^^  iqqq- 

September  28, 1999,  and  the  Minutes  of  the  Special  Meetmg  of  Ootober  12, 1999, 

passed  (3-0)  unanimously. 

Communications 

No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 


No  action  was  taken.  .  ■ 

Introduction  of  New  Business  by  Commissioners 

for  the  Commission. 

Vice  President  Cook  announced  that  Anson  B.  Moran  ^^f?  ^*^;"fp^^^fuV„i,i33 

Francisco  well  and  wished  him  good  luck  in  his  retirement. 

'  Mr.  Moran  noted  that  during  his  7-year  tenure  -  ^.-^^^^-^f;,*^^^^^^^^^ 

made  accomplishments  in  the  Pi°'-^°"  °  "^f^^tade  tnve^^^^^^^^^^^  ^-'i'V 
agreements  on  T^olurnne  an^Sa^  J-  ^ 

momtonng  &  protecton  ^"^  ^"J^^^^.^^ar  Capital  Improvement  Program 
^^tranrobXroteftS  *r  me  f,rst  ^304  million  to  implement  that  program. 
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He  thanked  the  members  of  the  Commission  for  their  support  in  all  of  these 
undertakings. 

commissioner  Normandy  commended  Mr.  Moran  for  his  viston,  h^^bility  to  be  in^  ^^^^ 

ror:sTorHr:Sht:^^^^^^^^^ 

Report  of  the  General  Manager 
Power  Disruption 

Laurie  Par.  Water  a  Power  He-rc.  Man^^^^^^^  ClXTs^rOp'rar^^^^^^ 

which  is  close  to  the  historic  peak  of  920  megawatt.  '"J  c 
Point  Unit  No.  4  and  Potrero  No.  3  were  out  pg&E  contacted  all 

precautionary  measures  be  taken  mclud.ng  '"fj^^g^^d  them  to  turn  off  . 

the  largest  customers  in  San  Franc.soo  ^^^^^  ^'^^."gVbe  d^^  to  a  later 
■  non-essential  loads,  I'S^ing,  ven.la  ,on  and  f  n^«^^^^^  e  de^y^  ^^^^^^^ 

^  SaprrptL":=rro'^^^^ 

1999  at  1:25  p.m. 

Ms.Parksummanzed,heeven.s,,.^^^^^^ 

rnrw=^sr.:r^es  ^^^Bd::::^ 

should  be. 

MS.  park  noted  that  the  City  Attorneys  Of^e  had  -J^^^^^^^^^^^ 

concerns  regarding  the  <=o"^.'^""'^«''°"^„=^„tThe  crPG&E  and  ISO  to  prepare  a 

event  of  the  need  for  voluntary  curtailments. 

MS.  Park  pointed  out  that  the  incident  h^gh^ns  th^^ 

;rormrR~^       - — -  ^  ■ 

that  cstaff  write  to  PG&E  to  inform  them  of  PUC's 
Commissioner  Makras  recommended  tl^at  ^ta^  ^^rte  to^^^ 
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def  ne  what  is  being  called  for  and  the  various  entities  that  should  be  involved  Vi« 
President  Cook  directed  staff  to  start  the  process  of  setting  up  a  protocol  that  will 
coordinate  emergency  response  efforts. 

Commissioner  Normandy  stressed  the  need  to  fast  track  Hetch  Hetchy's  business  plan 
and  put  "in  pLce  by  the'tum  of  the  year.  Vice  President  Cook  suggested  another  Ime 
for  emergency  back  up. 

Water  Quality  Issues 

Andrew  De  Graca,  Manager  of  Water  Quality  Bureau,  reported  that  Highway  92  was 
closed  early  this  morning  due  to  a  white  powder  spill  between  the  Lower  and  Upper 
Crvstal  Springs  Resen/oirs.  Various  agencies  including  PUC  responded  due  to 
SnsTut  what  the  material  was.  I.  turned  out  that  it  was  well-drilling  material  and 

non-toxic. 

Mr.  De  Graca  also  reported  that  staff  had  received  a  small  number  of  complaints  about 
white  water  He  explained  that  white  water  is  air  entrained  in  the  water.  He  said  tha 
rta^would  issue  a  press  release  as  they  expect  the  problem  will  continue  ™ 
more  days  Also,  they  would  be  taking  operational  actions  and  would  coordinate  them 
with  Bay  Area  Water  Users  Association  (BAWUA)  agencies. 

Personnel  Report  ^ 

Dorothy  Bowman,  Manager  of  the  Bureau  of  Personnel  &  Training,  presented  a  report 
regarding  the  status  of  personnel  hiring  using  overhead  projection  slides^  .l^^.  ^""'"f 
reported  that  in  the  fiscal  year  1998-1999,  there  were  600  ^^^f,^"='«^„^"^;f 
were  filled  over  the  fiscal  year.  There  were  167  new  hires.  '^W"''"" ^.^Z^^^^^. 
about  9%  of  the  total  population  for  permanent  and  temporary  positions.  The  fiscal  year 

ended  with  a  vacancy  rate  of  15%. 

Ms.  Bowman  noted  that  this  fiscal  year,  1999-2000,  there  was  a  slight  in^e^^^J"  ' 
number  of  permanent  vacancies.  She  stated  that  this  year  they  —  Pf;™"«"^ 
positions  separately  from  temporary  positions.  Last  year  'hev J'^^ed  .^9f  ^^^^ 
temporary  and  permanent  positions.  This  year,  they      %"^*"9/9%"f '  J  '^^^^  ^he 
oermanent  positions   They  filled  97  positions  dunng  the  first  quarter  of  the  year.  1  he 
Son  rate'over  tte  3-month  period  was  2%  of  the  total  population.  There  are  currently 
241  permanent  vacancies  or  a  1 3%  vacancy  rate. 
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Public  comments  on  matters  that  were  not  on  today's  agenda. 

Jane  Nurre  Vice  President  and  Secretary  of  the  Citizens  Advisory  Committee  (CAC)  on 
WaTte  water  Management,  commented  that  the  CAC  had  sen.  a  etter  and  a^esolut  on 
arinnted  bv  CAC  reauesting  the  Commission  to  clarify  the  roles  of  the  CAC.  Ms.  Nurre 
^ated  thaUhey  ar^^^^^^^^  response  from  PUC.  Vice  President  Cook  commented 

Sutrshould  stert  a  process  of  aSvising  CAC  of  any  plans  related  to  the  clean  water 
■    system  He  directed  staff  to  schedule  this  matter  for  discussion  w.thm  the  next  two 
meetings. 

REGULAR  . 

9.     Supplemental  appropriation  request  to  construct  odor  control  remediation  projects  at  the 
Southeast  Water  Pollution  Control  Plant. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

,     Resolution  No.  99-0273:      Authorizing  the  General  Manager  of  P^bn^c  Utiliti^  to 

request  the  Mayor  to  recommend  to  the  Board  ot 
Supervisors  a  supplemental  appropriation  request  of 

'  $5  000,000  to  construct  odor  control  remediation  projects 

at  the  Southeast  Water  Pollution  Control  Plant;  and 
authorizing  temporary  funding  to  begin  mitigation  work  on 

,  .  '•     .      -     the  odor  problem. 

CONSTRUCTION  CONTRACTS 

Advertise 

10.  Rejecting  bids  received  for  Clean  Water  Program  Contract  No.  CW-0005. 

Michael  Quan,  Manager  of  Utilities  Engineering  Bureau^  advised  |haUtaff 
recommended  rejecting  the  two  bids  received  and  re-advert^s  ng  the  contract  There 
were  only  two  bids  received  due  to  the  busy  bid  climate  at  that  time.  Mr^Quan  stated 

:.      ThaUhe  lowest  bid  came  in  under  engineer's  estimate  but  .t  was  deda-^  "on- 
responsive  due  to  non-compliance  with  Human  Rights  Commiss  on  s  HRC) 

•       subcontracting  goals.  The  other  bid  was  39%  over  the  engineer  s  estimate. 

more  money  in  rebidding  the  contract  when  we  already  know  there  is  a  lot  of  business 
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going  on  and  we  may  not  be  getting  any  more  bidders,      suggested  a  policy 
Recommendation  for  awarding  contracts  based  on  ment  and  fairness  to  uphold  the 
integrity  of  the  bid  process. 

Commissioner  Normandy  commented  that  he  concurs  with  Commissioner  Makras' 
CO  eneral;  however,  he  would  vote  in  favor  of  staffs  --nnenda^^^^^^^^^^^^ 

instance  as  the  two  bidders  showed  disrespect  to  the  process^  ^p^f '1'^^^^^^^^^^ 
over  the  engineer's  estimate  and  the  other  did  not  comply  with  HRC  s  subcontracting 

goals. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Horn  to  adopt  the 
following  resolution;  passed  (3-1).  Commissioner  Makras  voted  no. 

Resolution  No.  99-0274:      Rejecting  bids  received  for  Clean  ^^^^^J"!^^^^^^^ 

No.  CW-0005,  Southeast  Community  Facility  HVAC 
Control  Retrofit  and  Upgrade;  and  approving 
readvertisement  for  bids  under  Contract  No.  CW-0005R. 


Award 


1 1    Finding  the  low  bid  submitted  by  Mountain  Cascade  for  San  Francisco  Water 
■   Deo^^^^^^^  No.  WD-21 84.  Crystal  Spnngs  Pipeline  No.  1  Replacement,  to  be 

deTc^vTand  non-responsive;  and  awarding  the  contract  to  the  lowest  respons.^^^^  and 
responsible  bidder,  Mitchell  Engineering  in  the  amount  of  $6.11 3,787.  (Continued  Trom 
the  meeting  of  October  1 2.  1 999.) 

,    Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  continue  1^ 
'  '    Tl  to  the  next  Commission  meeting  scheduled  on  November  9,  1999;  passed  (4-0) 
unanimously. 

12.  Awarding  Clean  Water  Program  Contract  No.  CW-204.  Southeast  Wat^^^^ 

Control  Plant  -  Building  062  Improvements,  in  the  amount  of  $964,549  to  Millard  Tong 
Construction.  (Continued  from  the  meeting  of  October  12.  1999.) 

.        Moved  by  Commissioner  Normandy,  seconded     Commissioner  Hom  to^^^^^^^^^^^ 
•     12  to  the  next  Commission  meeting  scheduled  on  November  9.  1999.  passed  (4  U) 
unanimously. 


99-276 


13.  Awarding  San  Francisco  Water  Department  Contract  WD-2257. 

Moved  by  Commissioner  Horn,  seconded  by  Commissioner  Normandy  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No  99-0275-  Awarding  San  Francisco  Water  Department  Contract  WD- 
Resolution  No.  yy  u^/o.      ^^^^  ^  y^^^  ^^^^.^^  ^^^^  ^^.^  Installation  in  Waller  Street 

between  Stanyan  Street  and  Central  Avenue,  in  the 
amount  of  $620,800  to  the  lowest  responsive  and 
•  .'  responsible  bidder,  JMB  Construction,  Inc. 

14.  Awarding  Clean  Water  Program  Contract  No.  CW-210. 

;  ^    Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

-      Resolution  No  99-0276:      Awarding  Clean  Water  Program  Contract  No.  CW-210, 

Kesoiuiion  no.  polk/Francisco/Quincy  Streets  Sewer  Replacement,  in  the 

■  ,  ■    '  ■  '         amount  of  $236,070  to  the  lowest  responsive  and 

responsible  bidder,  Shaw  Pipelines,  Inc. 

PROFESSIONAL  SERVICE  CONTRACTS 


Advertise 
15 


Request  for  Proposals  to  provide  specialized  construction  managenient  services  for  th 
San  Francisco  Water  Supervisory  Control  and  Data  Acquisition  System  (SCADA) 
project.  (Continued  from  the  meeting  of  October  12,  1999.) 

Michael  Quan,  Manager  of  Utilities  Engineering  Bureau,  noted  that  staff  was 
recommending  deletion  of  environmental  hazardous  materials  and  public  affa  rs 
activities  from  the  proposed  Request  for  Proposal  (RFP)  reducing  the  cost  of  the 
contract  from  $1 .6  million  to  $1 .4  million.  This  recommendation  addresses 
Commission's  concerns  at  the  last  meeting  regarding  the  ^^^^^^^^^^^f^^^^^ 
these  activities  in  the  scope  of  services  covered  by  the  proposed  RFP.  Staff  was  able 
to  obtain  these  services  through  other  contracts. 

Commissioner  Normandy  inquired  about  the  immediacy  of  the  ^^^^^  °f  the  SCADA 
contract  in  comparison  to  the  time  frame  of  the  program  '^^.'^^S^^^^"^  P.^°"^^^'.  ^^^^ 
Quan  indicated  that  construction  activities  for  SCADA  are  already  ongoing.  Interim 
construction  management  services  are  required  to  oversee      -ns  ~ 
review  schedules,  evaluate  and  assist  in  processing  claims  and  provide  technical 
inspection  services. 
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commissioner  Normandy  inquired  about  the  plans  for  blending      act  vitjs  of  the 
SCADA  construction  manager  with  the  program  manager  to  avoid  duplication  of  work. 
Commissioner  Makras  also  asked  why  there  is  a  need  for  two  program  managers. 
Fonda  Davidis,  Project  Manager,  replied  that  the  program  manager  wil  Prov.de 
oversight  and  the  SCADA  construction  manager  will  have  direct  control  specifically  over 
the  SCADA  project.  When  the  construction  contract  is  completed,  the  contract  with  the 
construction  manager  would  be  terminated  and  the  Program  Manager  would  take  over 
Mr.  Moran  reaffirmed  that  there  would  be  no  duplication  of  efforts  between  the  SCADA 
construction  manager  and  the  Program  Manager. 

Commissioner  Makras  inquired  whether  the  firms  that  bid  the  Program  Manager  are 
precluded  from  bidding  for  this  contract.  Mr.  Davidis  stated  that  staff  was  not  planning 
to  preclude  them.  Mary  Williams  from  the  Bureau  of  System  P'^""'."g,^"^;[°7,^"^^^^^^ 
Compliance  explained  that  construction  management  services  are  included  in  the  scope 
of  sen/ices  for  the  Program  Manager.  Mr.  Moran  added  that  if  somebody  were  awarded 
this  contract  they  would  not  be  precluded  from  being  awarded  the  program 
,  management  contract,  as  the  two  contracts  are  compatible. 

Responding  to  Vice  President  Cook's  question  regarding  funding  for  24  months,  Mr. 
Davidis  stated  that  although  the  project  has  been  undergoing  for  18  months,  he  allowed 
for  six  months  additional  funding  to  cover  the  cost  of  documentation  activities, 
preparation  of  operations  manuals,  training  on  the  SCADA  system,  and  processing  of 
claims. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Hom,  to  adopt  Item  15  as 
amended;  passed  (3-0)  unanimously.  Commissioner  Makras  was  excused  at  2:52  p.m. 
before  the  vote. 

Resolution  No.  99-0277:      Authorizing  the  Utilities  Engineering  Bureau  Manager  to 

request  proposals,  interview,  select  and  recommend  to  the 
Commission  a  qualified  firm  to  provide  specialized 
construction  management  services  for  the  San  Francisco 
Water  Supervisory  Control  and  Data  Acquisition  System 

'  (SCADA)  project,  for  a  period  of  24  months  for  an  amount 

not  to  exceed  $1,460,000. 

Commissioner  Makras  returned  at  2:55  P.M. 
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16    Authorizing  negotiation  with  eleven  (11)  consultant  teams  to  provide  Group  A 

Ze^^el  Engineering  Services;  authorizing  the  Utilities  Engineenng  Bureau  Manager 
to  execute  agreements  with  the  seven  (7)  highest  ranked  consultants  from  group  A  who 

.       will  arrive  at  an  agreement  with  the  City  within  the  allocated  four  (4)  weeks  tinie 

.  specified  in  the  RFP  for  a  total  of  $4,000,000;  rejecting  the  proposals  received  for  Group 
B  Construction  Management  Services;  authorizing  re-advertisement  for  new  Pjoposals, 

^       and  to  interview,  select,  and  recommend  qualified  engineenng  firms  for  up  to  three 

separate  agreements  to  provide  construction  management  services  each  for  a  penod  of 
24  months  with  a  total  spending  authority  of  $2,000,000. 

•  Group  A  -  Specialized  Engineering  Services 

Phil  dela  Cruz,  Project  Manager,  reported  that  12  P^°P°ff'l7^!^^f  ^'^l^^^^^^^^^  ^ 
.    Specialized  Engineering  Services  and  staff  short  listed  it  to  1 1 .  Out  of  the  1 1  short 
listed  candidates,  they  rejected  one  bidder  that  was  found  non-responsive. 

Commissioner  Normandy  referred  to  a  letter  from  Lee  Incorporated  requesting  PUC  to 
reverse  the  recommendations  by  HRC  declaring  Lee  Inc.'s  bid  n°n/^^P°"^';!;/'^9'5'" 
.  '      Harmon,  HRC  Compliance  Officer,  explained  that  Lee  Incorporated,  who  rank^^^^ 

was  determined  non-responsive  on  October  8,  1999.  She  stated  that  Lee  isted  a  firm 
^     Tha  was  not  certified  by  HRC  and  therefore  they  did  not  meet  the  ^^b-contracting  goa^ 
of  the  contract.  Commissioner  Cook  suggested  that  Lee  Incorporated  file  their  protest 
with  the  Human  Rights  Commission,  as  PUC  cannot  rectify  another  Commission  s 
action.  •  . 

Commissioner  Makras  recommended  authorizing  staff  to  negotiate  with  all  10  qualified 
bid^rn  the  suggested  four-week  time  frame,  divide  the  $4  million  contract  among 
the™^^^        and  keep  all  negotiations  in  good  faith.  If  an  impasse  is  reached  with 
a  contractor,  staff  can  proceed  with  those  who  negotiated  in  good  faith. 

Mr.  Moran  inquired  whether  the  terms  of  the  Request  for  Proposal  ^^^"^^^f^'^^ 
contract  to  all  bidders  and  whether  the  nature  of  the  work  would  mean  additional  work 

•  for  staff  Mr.  Dela  Cruz  responded  that  the  City  Attorney's  opinion  was  solicited  on 

w  ether  staff  could  negotiate  with  all  ten  bidders  but  a  response  ,  .-^J^^^ 
yet.  Commissioner  Normandy  noted  that  if  it  could  be  done  legally,  -^^^^^^^^ 
mean  increased  workload  for  staff,  he  would  support  Commissioner  Makras  proposal. 

^'      Vicki  Clayton,  Utilities  General  Counsel,  requested  continuing  the  item  until  the  next 
meeting  to  determine  whether  there  are  legal  ''^Pjdiments  in  changing  t^^^^ 
recommendation  at  this  point.  Commissioner  Makras  pointed  out  that      RFP  was 
drafted  to  give  flexibility  to  the  Commission  if  it  is  in  the  best  interest  of  the  City.  He 
added  that  it  has  always  been  the  Commission's  mission  to  create  a  larger  pool  of 
consultants  and  he  doubted  that  the  RFP  would  limit  that. 
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Public  Comments: 


Patrick  Greenan,  President  of  Construction  Testing  Services  Inc.,  commented  that  since 
the  Commission  was  awarding  the  contract  to  all  qualified  bidders,  he  was  withdrawing 
their  protest.  Ms.  Harmon  noted  that  CTS  was  not  entitled  to  receive  a  rating  discount 
since  they  joint  ventured  with  a  firm  that  was  not  certified  by  HRC  and  that  CTS  s 
protest  was  without  merit. 

Dr  Ellen  Lee  President  of  Lee  Inc.,  expressed  her  objection  to  HRC's  recommendation 
that  Lee  Inc.  was  not  responsive  and  requested  PUC  to  reverse  HRC's  action.  When 
asked  by  Commissioner  Makras  why  Lee  Inc.  was  disqualified,  Ms.  Lee  responded  that 
there  was  a  typographical  error  in  the  way  their  sub  consultants  were  listed  in  the  RFP. 
Both  Vice  President  Cook  and  Commissioner  Normandy  suggested  that  Lee  take  their 
protest  to  HRC,  as  the  PUC  is  not  in  the  position  to  reverse  another  Commission  s 
decision. 

Commissioner  Makras  moved  to  authorize  the  $4  million  spending  authority  and 
authorize  staff  to  negotiate  with  all  of  the  bidders  within  the  four-week  time  frame  and 
divide  the  work  equally.  Commissioner  Normandy  seconded  with  the  proviso  that  we 
receive  clearance  from  the  City  Attomey  regarding  the  provisions  of  the  RFP. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  approve  the 
following  resolution  for  Item  16,  Group  A  Specialized  Engineering  Services  ;  passed  (4- 
0)  unanimously. 

Resolution  No  99-0278:      Authorizing  the  Utilities  Engineering  Bureau  Manager  to 

negotiate  with  the  following  10  consultants  in  the  order  of 
their  rank,  as  follows,  to  provide  Group  A  services:  Olivia 
Chen  Consultants;  Manna  Consultants;  Kennedy  Jenks/SJ 
Engineering;  CH2M  Hill/Ocampo  Esta;  SOHAATelamon; 
Harza;  Tetra  Tech;  Structural  Design  Engineers;  FE  Jordan; 
and  CTS/HLA;  and,  with  the  proviso  thatthe  Commission  has 

the  latitude  to  do  so,  this  Commission  hereby  authorizes  the 
■  uEBManagerto  execute  agreements  with  all  of  the  qualified 

consultants  from  Group  A  who  will  arrive  at  an  agreement 
with  the  City  within  the  allocated  four  (4)  weeks  time  specified 

in  the  RFP,  and  to  allocate  the  four  million  dollars 
($4,000,000)  equally  among  the  executed  agreements. 

Group  B  Construction  Management  Services 

Mr  Dela  Cruz  noted  that  nine  proposals  were  received  for  Group  B  and  eight  firms  were 
short-listed.  After  the  interview  process,  staff  discovered  that  there  was  a  potential 
conflict  of  interest  with  four  firms.  With  the  reduced  number  of  consultants,  staff  was 
concerned  that  they  may  not  be  able  to  employ  the  best-qualified  bidders.  Therefore, 
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staffs  recommendation  was  to  reject  the  bids  received  and  re-advertise  the  contract. 

Commissioner  Makras  recommended  authorizing  staff  to  negotiate  with  four  of  the  eight 
bidders  and  eliminate  the  four  firms  that  have  potential  conflicts.  He  wanted  to  proceed 
with  the  four  responsive  bidders  to  hold  the  integrity  of  the  bid  process  and  stay 
consistent  with  the  way  PUC  does  business.  Commissioner  Normandy  expressed 
support  for  Commissioner  Makras'  recommendation  if  the  four  bidders  were  all  qualified. 


Mr  dela  Cruz  noted  that  due  process  had  not  been  given  to  notify  those  firms  being 
disqualified  Ms.  Clayton  pointed  out  that  the  due  process  referred  to  was  to  give  these 
firms  notice  and  opportunity  to  respond  and  only  after  due  process  can  the  Commission 
decide  what  to  do  based  on  information  those  firms  would  provide.  She  also  noted  that 
the  calendar  item  was  narrowly  drawn  and  does  not  give  notice  of  potential  decision  to 
disqualify  some  bidders. 

Commissioner  Normandy  expressed  his  opinion  that  due  process  should  be  followed  to 
be  consistent  in  our  desire  to  be  conclusive  and  allow  those  disqualified  firms  to 
respond  He  moved  to  continue  the  Group  B  contract  to  the  next  meeting  until  due 
process  has  been  followed  and  there  is  a  clear  determination  of  which  firms  remain 
qualified. 

Commissioner  Makras  asked  why  these  firms  were  not  notified.  Mr.  dela  Cruz 
responded  that  pending  receipt  of  the  City  Attomey's  opinion  staff  did  nothing  on  the 
issue  of  conflict  of  interest. 

Commissioner  Normandy  suggested  amending  the  resolution  to  reflect  his  and 
Commissioner  Makras'  recommendation  not  to  rebid  the  contract.  Commissioner 
Makras  pointed  out  that  he  would  support  continuance  of  Group  B  but  he  would  still 
support  awarding  the  contract  to  the  four  qualified  bidders  and  dividing  the  $2  million 
accordingly  He  suggested  that  for  the  next  meeting,  he  would  like  staff  to  present  two 
resolutions;  one  that  was  recommended  by  staff  today  to  rebid  the  contract,  and  the 
other  resolution  incorporating  the  Commission's  recommendation. 

Art  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association,  suggested  that 
the  Commission  authorize  staff  to  proceed  to  negotiate  with  all  of  the  qualified  Group  B 
firms  that  do  not  have  a  conflict  of  interest.  He  also  asked  which  projects  are  being 
affected  by  this  contract  and  the  consequence  in  delaying  it.  Commissioner  Makras 
noted  that  if  the  Commission  proceeds  with  the  four  qualified  firms,  the  work  would 
move  faster  than  if  the  Commission  took  staffs  recommendation  to  readvertise.  Mr. 
Quan,  Manager  of  the  Utilities  Engineering  Bureau,  noted  that  the  project  was  already 
six  to  eight  weeks  delayed. 
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Anton  Le  Chief  Executive  Officer  of  Manna  Consultants,  commented  that  their  firm  had 
put  together  over  15  different  subconsultants  and  were  ready  to  jumpstart  this  project  as 
soon  as  they  were  given  the  notice  to  proceed. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  continue 
the  request  regarding  Group  B  Construction  Management  Services  to  the  next 
Commission  meeting;  passed  (4-0)  unanimously. 


i*.  Amend 


17.  Amending  the  professional  services  contract  with  The  Planning  Collaborative. 
(Continued  from  the  meeting  of  October  12,  1999.) 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

'     Resolution  No  99-0279:      Authorizing  the  General  Manager  of  Public  Utilities  to 
^;  execute  the  tenth  amendment  to  the  professional  services 

contract  with  The  Planning  Collaborative;  amending  the 
scope  of  services;  increasing  the  contract  amount  by  an 
additional  $311,000;  and  extending  the  term  of  the  contract 

•  to  March  31 ,  2000. 

1 8.  Reallocating  improvements  from  Phase  2  of  the  Sunol  Valley  Water  Treatment  Plant 
Improvement  Project  to  Phase  1 . 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No.  99-0280;      Requesting  approval  to  reallocate  improvements  from 

Phase  2  of  the  Sunol  Valley  Water  Treatment  Plant 
Improvement  Project  to  Phase  1  based  on  the  Phase  1  and 
2  conceptual  engineering  efforts.  If  approved,  authorizing 
implementation  by  approving  the  contract  modification  with 
Montgomery  Watson/AGS/Structus  Joint  Venture  in  the 
amount  of  $809,424  to  provide  detailed  design  of  plate 
settlers  and  functional  upgrades  at  the  Sunol  Valley  Water 
Treatment  Plant  for  a  total  contract  amount  not  to  exceed 
$6,046,382;  and  authorizing  the  Utilities  Engineering 
Bureau  Manager  to  execute  the  modification. 
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19.  Amending  the  agreement  with  EDAW,  Inc. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No.  99-0281 :      Amending  the  professional  services  agreement  with 

EDAW,  Inc.  to  extend  the  contract  by  eight  months  to 
finalize  the  Program  EIR  for  the  Comprehensive 
Watershed  Management  Plans  and  Policy  for  the  SF 
Peninsula  and  Alameda  creek  Watershed  lands. 

CLOSED  SESSION 

20.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:    As  Plaintiff  and  as  Defendant 

Property:  ^     500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  in  Alameda  County 
Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiation:       Terms  and  Conditions 

No  action  was  taken.  ,  '  ,    '  ■' 

21 .  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  Negotiating:      CCSF  -  Dowd/Kubick 

San  Francisco  City  College 
Under  Negotiation:       Terms  v 

No  action  was  taken.  * 

22.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b): 

Anticipated  Litigation:    As  Defendant  -  Several  potential  proposers  on  the 

Program  Management  Request  for  Proposal  have 
threatened  litigation. 

No  action  was  taken. 
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23.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b): 

Anticipated  Litigation:    As  Plaintiff  and/or  Defendant 

Property:  Peninsula  Gun  Club  site,  south  of  the  west  end  of  the 

Dumbarton  Bridge,  in  San  Mateo  County 

No  action  was  taken. 

24.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b)(c) 

Anticipated  Litigation:    As  Defendant 
No  action  was  taken.  '  ; 

25.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none.  - 

26.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Horn,  to  assert  the 
..  attorney-client  privilege;  passed  (3-0)  unanimously. 

Commissioner  Makras  was  excused  from  3:40  P.M.  to  3:42  P.M. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:43  P.M.  to  discuss  the  above 
listed  Closed  Session  items: 

At  5:24  P.M.,  the  Public  Utilities  Commission  reconvened  in  open  session. 

27.  Announcement  following  Closed  Session. 

Vice  President  Cook  announced  the  actions  taken  during  the  Closed  Session. 

28.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Hom,  seconded  by  Commissioner  Normandy,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:28  P.M. 

.  .  Romaine  A.  Boldridge 

Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0273 


WHEREAS,  The  Mission  Bay  Project  is  to  develop  an  area  on  the  Bayside  of  San  Francisco; 
and  , 

WHEREAS,  The  Mission  Bay  Project  is  expected  to  generate  up  to  2.5  million  gallons  per  day 
of  sewage  to  be  treated  at  the  PUC's  Southeast  Water  Pollution  Control  Plant  in  Bay  view  Hunters 
Point;  and 

WHEREAS,  The  PUC  has  designated  three  odor  control  projects  totaling  five  million  dollars 
to  reduce  odors;  and 

WHEREAS,  The  Interagency  Cooperation  Agreement  of  which  the  PUC  is  a  party  as 
authorized  by  Resolution  98-0238  and  98-0237,  describes  the  terms  in  which  the  Mission  Bay  Project 
pays  in  two  parts,  two  and  a  half  million  dollars  to  the  City;  and 

WHEREAS,  The  projects  will  need  to  be  funded  in  January  2000  and  the  Fall  of  2000;  and 

WHEREAS,  The  first  project  may  occur  prior  to  receipt  of  funds  from  the  Mission  Bay 
Projects;  and 

WHEREAS,  The  project  will  eliminate  a  source  of  odors  that  is  currently  a  public  nuisance; 

and 

WHEREAS,  The  Clean  Water  Program  has  funds  in  5C  CPF  70X  Bond  money  that  could  be 
used  and  reimbursed  with  the  Mission  Bay  Project  Money;  now  therefore  be  it  resolve 

RESOLVED,  That  the  Commission  authorized  the  General  Manager  to  request  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation  request  in  the  amount  of  five 
million  dollars  to  build  odor  control  projects  at  the  Southeast  Water  Pollution  Control  Plant;  and  be  it 
further  .  ' 

RESOLVED,  That  this  Commission  authorizes  temporary  funding  from  5C  CPF  70X  bonds  to 
begin  mitigation  work  on  the  odor  problem  at  the  Southeast  Plant  as  early  as  possible. 

,  it,' 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  OCT  26  1999  ■ 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0274 


WHEREAS,  The  Utilities  Engineering  Bureau  advertised  Clean  Water  Program  Contract 
No.  CW-0005,  "Southeast  Community  Facility  (SECF)  HVAC  Control  Retrofit  and  Upgrade" 
pursuant  to  the  Commission's  adoption  of  Resolution  No.  97-0300,  dated  October  28,  1997;  and 

WHEREAS,  the  Contract  was  advertised  on  June  8,  1999;  and 

WHEREAS,  Two  (2)  bids  were  received  and  opened  publicly  on  July  29,  1 999;  and 

WHEREAS,  one  bid  received  was  deemed  non-responsive  and  one  bid  received  exceeded 
the  Engineer's  Estimate  by  at  least  139%;  and 

WHEREAS,  Based  on  the  high  bid,  the  Utilities  Engineering  Bureau  proposes  to  reject 
all  bids  and  re-advertise  the  contract;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has 
determined  that  this  Retrofit  and  Upgrade  project  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  Repair  &  Replacement  Fund 
under  Job  Order  No.  1567N  (Fund  CENRNR/R946);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  bids  received  for  Clean  Water 
Program  Contract  No.  CW-0005,  "Southeast  Community  Facility  (SECF)  HVAC  Control 
Retrofit  and  Upgrade,"  and  approves  the  request  of  the  Utilities  Engineering  Bureau  to  re- 
package the  Contract  for  re-advertising  under  Contract  CW-0005R. 


/  hereby  certify  that  the  foregoing  f^QlpfpJP  JXgS  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  UCT  6  0 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0275 


WHEREAS,  on  June  22,  1999,  by  Resolution  No.  99-0172,  the  Public  Utilities 
Commission  approved  the  final  plans  and  specifications  for  San  Francisco  Water  Department 
Contract  No.  WD-2257,  "8-inch  Ductile  Iron  Main  (DIM)  Installation  in  Waller  Street  between 
Stanyan  Street  and  Central  Avenue";  and 

WHEREAS,  The  Contract  was  advertised  on  July  17,  1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $696,150;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  September  9,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  discounts 
resulted  in  the  determination  that  JMB  Construction,  Inc.  is  the  lowest  responsive  and 
responsible  bidder;  and  . 

WHEREAS,  Proposed  MBE  and  WBE  sub-contractor  participation  has  been  approved 
by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Main  Replacement  Program 
contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  that  the  Main  Replacement  Program  is  categorically  exempt  from  envirormiental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Main  Replacement  Program 
under  Job  No.  WD-2257  (Fund  5W/CPF/CPA  558756);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  San  Francisco  Water 
Department  Contract  No.  WD-2257,  "8-inch  Ductile  Iron  Main  (DIM)  Installafion  in  Waller 
Street  between  Stanyan  Street  and  Central  Avenue"  in  the  amount  of  $620,800  to  the  lowest 
responsive  and  responsible  bidder,  JMB  Construction,  Inc.,  subject  to  execution  by  the  Public 
Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City  Controller. 

/  hereby  certify  that  the  f(V[fgfias^r6^ution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of 


Secretary,  Public  Utilities  Comrrnssion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0276 


WHEREAS,  On  July  27,  1999,  per  Resolution  No.  99-0202,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-210, 
"Polk/Francisco/Quincy  Streets  Sewer  Replacement"  and  authorized  advertising  for  proposals  to  replace 
the  existing  sewers  on  Polk  Street  from  Filbert  to  Greenwich  Streets  and  on  Quincy  Street  from  California 
to  Pine  Streets;  line  the  existing  sewer  on  Francisco  Street  from  Van  Ness  Avenue  to  Polk  Street;  and 
replace  the  pavement  on  Quincy  Street  from  California  to  Pine  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  August  28,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $225,765  of  which  $217,665  was  for 
the  sewer  work  and  $8,100  was  for  the  pavement  renovation  work;  and 

WHEREAS,  Four  (4)  bids  were  received  and  opened  publicly  on  September  23,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Shaw  Pipelines,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  envirormiental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  ($227,770)  are  available  from  the 
Repair  and  Replacement  Fund  under  Job  Order  No.  1630N,  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRRO 1 040)  and  funds  for  the  street  pavement  renovation  work  ($8,300)  are  available  from  the 
Department  of  Public  Works  /  Bureau  of  Engineering,  Program  20  Sales  Tax  Fund  under  Job  Order  No. 
7449E  (Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-210,  "Polk/Francisco/Quincy  Streets  Sewer  Replacement,"  in  the  amount  of  $236,070.00  to  the 
lowest  responsive  and  responsible  bidder,  Shaw  Pipelines  Inc.,  subject  to  execution  by  the  Public  Utilities 
General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City  Controller. 

I  hereby  certify  that  the  foregoina  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of         OCT  26  1999 


Secretary,  Public  Utilities  Commission 


L 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0277 


WHEREAS,  The  purpose  of  the  San  Francisco  Water  Supervisory  Control  And  Data 
Acquisition  (SCADA)  project  Is  to  enhance  the  operating  efficiency  and  emergency  response 
of  the  City's  water  supply,  treatment  and  distribution  system  though  the  implementation  of  a 
centralized  remote  monitoring  and  control  system;  and 

WHEREAS,  In  April  1998,  the  Commission  took  actions  toward  the  award  of  the  San 
Francisco  Water  SCADA  System  construction  contract  to  Transdyn/Cresci,  Joint  Venture;  and 

WHEREAS,  Commencement  of  construction  was  delayed  over  a  year  due  to  litigation 
pertaining  to  the  award  of  the  contract;  and 

WHEREAS,  Following  a  State  Appeals  Court  decision  in  June,  1999  directing  the  PUC 
General  Manager  to  execute  the  construction  contract  with  Trandyn/Cresci,  Notice-To- 
Proceed  with  the  construction  work  was  issued  on  August  9,  1999;  and 

WHEREAS,  The  skills  and  experience  necessary  to  manage  the  construction  of  the 
SCADA  system  are  not  common  within  available  PUC  and  City  staff,  and  past  practice  has 
been  to  enlist  the  services  of  qualified  construction  management  firms  to  furnish  these 
specialized  services;  and 

WHEREAS,  It  is  necessary  to  procure  the  services  of  a  qualified  construction 
management  firm  to  supplement  PUC  staff;  and 

WHEREAS,  The  original  plan  to  procure  these  services  through  As-needed  Consultant 
Agreements  and  the  PUC  Program  Management  Consultant  is  no  longer  feasible  based  on 
the  SCADA  project  construction  timeframe;  and 

WHEREAS,  A  portion  ($500,000)  of  the  required  funds  is  available  in  Water 
Department  Project  CUW127,  SCADA  System  Installation,  Index  Code  561271;  the  remainder 
of  the  funds  ($1,460,000)  will  be  made  available,  through  next  year's  (FY-00/01)  SCADA 
project  appropriation,  and  the  Agreement  will  be  structured  to  accommodate  the  phased 
certification  of  the  funds;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  Manager  recommends  that  a  construction 
management  consultant  be  specifically  selected  to  provide  resources  necessary  to  manage 
the  construction  of  the  San  Francisco  Water  SCADA  System  contract;  now,  therefore,  be  it 
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RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities  Engineering  Bureau 
Manager  to  request  proposals,  interview,  select  and  recommend  to  this  Commission  a 
qualified  firm  to  provide  specialized  construction  management  services,  for  a  period  of  twenty- 
four  (24)  months,  for  an  amount  not  to  exceed  one  million  four  hundred  sixty  thousand  dollars 
($1,460,000). 
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/  hereby  certify  tfiat  tfie  foregoina  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of :  OCT  26  1999 


Secretary,  Public  Utilities  Corrmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.     . ,  99-0278 


WHEREAS,  This  Commission  adopted  Resolution  No.  99-0178  on  June  22,  1999, 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  Group  A 
(Specialized  Engineering)  services  for  a  total  spending  authority  of  four  million  dollars  ($4,000,000) 
and  Group  B  (Construction  Management)  services  for  a  total  spending  authority  of  two  million 
dollars  ($2,000,000)  to  supplement  Utilities  Engineering  Bureau  (UEB)  staff  in  the  completion  of 
various  capital  improvement  projects;  and 


WHEREAS,  In  response  to  the  RFP,  twelve  firms  submitted  proposals  to  provide  Group  A 
services  and  nine  firms  submitted  proposals  to  provide  Group  B  services;  and 


WHEREAS,  These  proposals  were  evaluated  by  separate  selection  committees  in  accordance 
with  PUC  procedures;  and 

WHEREAS,  Ten  (10)  firms  qualified  to  perform  Group  A  services  and  City  staff  desires  to 
negotiate  and  award  agreements  for  Group  A  services;  and 


WHEREAS,  City  staff  has  determined  potential  conflict  of  interests  with  four  of  the  firms 
submitting  proposals  for  the  Group  B  services;  and 

WHEREAS,  UEB  is  continuing  its  review  of  the  proposals  for  Group  B  services;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  UEB  Manager  to  negotiate  with 
the  following  ten  (10)  Consultant  teams  in  the  order  of  their  rank,  as  follows,  to  provide  Group  A 
services:  Olivia  Chen  Consultants;  Manna  Consultants;  Kennedy  Jenks/SJ  Engineering;  CH2M 
Hill/Ocampo  Esta;  SOHA/Telamon;Harza;TetraTech;  Structural  Design  Engineers;  FE  Jordan;  and 
CTS/HLA;  and,  be  it  further 
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RESOLVED,  That  with  the  proviso  that  the  Commission  has  the  latitude  to  do  so,  this 
Commission  hereby  authorizes  the  UEB  Manager  to  execute  agreements  with  all  of  the  qualified 
consultants  fi-om  Group  A  who  will  arrive  at  an  agreement  with  the  City  within  the  allocated  four  (4) 
weeks  time  specified  in  the  RFP,  and  to  allocate  the  four  million  dollars  ($4,000,000)  equally  among 
the  executed  agreements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  0CT>i?6  1999 


Secretary, 


•,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0279 


WHEREAS,  the  City  and  County  of  San  Francisco  through  the  Public  Utilities 
Commission  and  the  San  Francisco  Water  Department  owns  approximately  510 
acres  of  surplus  operating  lands  located  in  unincorporated  Alameda  County  adjacent 
to  the  City  of  Pleasanton,  commonly  referred  to  as  the  "Bernal  Property";  and 

WHEREAS,  the  SFWD  has  been  seeking  land  use  and  development 
entitlements  for  mixed-use,  residential,  golf  course  and  commercial  project  on  510- 
acres  of  surplus  operating  lands  located  in  Alameda  County,  adjacent  to  the  City  of 
Pleasanton;  and 

WHEREAS,  The  Planning  Collaborative  (TPC),  a  planning  firm,  along  with 
other  sub-consultants  were  selected  for  this  project  and  work  began  in  June  1988; 
and 

WHEREAS,  the  SFWD  sought  to  obtain  development  approvals  from  the  City 
of  Pleasanton  from  1988  to  1993;  and 

WHEREAS,  the  SFWD,  after  years  of  unsuccessful  efforts  to  obtain 
development  approvals  from  City  of  Pleasanton,  submitted  a  development 
application  to  Alameda  County  who  has  land  use  authority  over  the  property;  and 

WHEREAS,  Alameda  County  requested  that  a  cooperative  planning  process  be 
entered  into  to  see  if  the  development  concerns  expressed  by  the  City  of 
Pleasanton  could  be  addressed;  and 

WHEREAS,  the  SFWD  revised  its  county  development  application  which  was 
approved  on  August  1,  1996;  and 

WHEREAS,  the  PUC  has  agreed  to  submit  a  separate  development  application 
to  the  City  of  Pleasanton;  and 

WHEREAS,  if  acceptable  development  approvals  could  be  achieved  between 
the  PUC  and  the  City  of  Pleasanton,  the  property  would  be  annexed  to  Pleasanton; 
and 

WHEREAS,  the  scope  of  services  provided  by  TPC  has  been  amended  to 
include  additional  data,  formulation  and  refinement  of  the  development  layout,  and 
golf  course  plan  for  the  overall  project  Master  Plan,  to  increase  the  contract  amount 
and  to  extend  the  term  of  the  contract;  and 


WHEREAS,  it  is  in  the  best  interest  of  the  project  to  retain  The  Planning 


Collaborative  to  assist  the  Water  Department  in  this  phase  of  work;  now,  therefore, 
be  it 

RESOLVED,  that  this  Connmission  approves  the  contract  amendment  with  The 
Planning  Collaborative  in  the  amount  of  $311,000.00;  and  be  it  further 

RESOLVED,  that  this  Commission  approves  the  amendment  to  The  Planning 
Collaborative  contract  amending  the  scope  of  work  of  the  contract;  and  be  it  further 

RESOLVED,  that  this  Commission  approves  the  amendment  to  The  Planning 
Collaborative  contract  extending  the  term  of  the  professional  services  contract  to 
March  31,  2000;  and  be  it  further 

RESOLVED,  that  this  Commission  authorizes  the  PUC  General  Manager  to 
execute  said  contract  amendment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  OCT  26  1999 


Secretary,  Public  Utilities  Comrr/ssion 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  J    v  fc>  u  v 

••   WHEREAS,  the  Sunol  Valley  Water  Treatment  (SVWTP)  experienced  a  treatment  failure  in  March,  1 995; 

and 

WHEREAS,  the  Public  Utilities  Commission  contracted  with  a  consultant  to  perform  an  independent,  third- 
party  evaluation  of  the  SVWTP,  the  Sunol  Valley  Water  Treatment  Plant  Performance  Evaluation,  which  identified 
specific  deficiencies  at  the  treatment  plant  and  provided  recommendations  for  improvements;  and 

WHEREAS,  the  Public  Utilities  Commission  contracted  with  a  consultant  for  $150,000  to  develop  the 
SVWTP  Improvement  Plan  which  identified  specific  improvement  project  definitions,  cost  estimates,  and  schedules 
which  form  the  basis  for  Conceptual  Engineering  for  the  SVWTP  Improvement  Project;  and 

WHEREAS,  per  Resolution  No.  98-0138,  this  Commission  authorized  the  Manager  of  the  System  Planning 
and  Regulatory  Compliance  Bureau  to  award  a  Professional  services  agreement  to  perform  engineering  services  for 
the  SVWTP  Improvement  Project  with  the  Montgomery  Watson,  AGS,  Inc./Structus  Joint  Venture  for  a  contract 
amount  not  to  exceed  $5,237,000;  and 

WHEREAS,  the  Public  Utilities  Commission  authorized  the  allocation  of  $343,000  to  the  existing 
engineering  as-needed  contract  to  fund  the  optional  items  identified  in  the  SVWTP  Improvement  Project  Scope  of 
Work;  and 

WHEREAS,  the  Phase  1 A  Conceptual  Engineering  Report  for  the  SIP  identified  a  list  of  improvements  to  be 
constructed  at  the  SVWTP  with  an  estimated  construction  cost  of  $2 1 .5  million;  and 

WHEREAS,  the  Phase  lA  Conceptual  Engineering  Report  identified  the  need  to  design  and  construct  plate 
settlers  and  functional  upgrades  for  an  additional  estimated  construction  cost  of  $15.2  million;  AND 

WHEREAS,  Funds  for  this  Modification  are  available  in  Project  CUWl  86,  Index  Code  541 861 ;  now, 
therefore,  be  it 

RESOLVED,  that  this  Commission  approves  the  rellocation  of  the  plate  settler  and  functional  upgrades 
improvements  from  Phase  2  to  Phase  1 ,  and,  therefore,  be  it       '       "  T 

RESOLVED,  that  this  Commission  approves  the  contract  modification  in  the  amount  of  $809,424  to  the 
Montgomery  Watson/AGS,  Inc./Structus  Joint  Venture  to  design  plate  settlers  and  functional  upgrades  at  the  SVWTP, 
resulting  in  a  total  contract  amount  not  to  exceed  $6,046,382,  and  authorizes  the  Manager,  Utilities  Engineering 
Bureau  to  execute  said  modification. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  0  CT  2  6  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0281 


WHEREAS,  The  Public  Utilities  Commission  approved  the  preparation  of  Comprehensive 
Watershed  Management  Policy  and  Plans  by  Resolution  No.  91-0354;  and, 

WHEREAS,  This  Commission  approved,  by  Resolution  No.  92-0137,  the  selection  of  EDAW, 
Inc.  to  prepare  said  policy  and  plans  in  multiple  phases  and  by  incremental  funding;  and, 

WHEREAS,  The  Commission  authorized  the  General  Manager  to  finalize  the  Watershed 
Management  Plans  and  EIR;  and, 

WHEREAS,  The  necessary  analytical  work  for  preparation  and  review  of  the  EIR  has  taken 
longer  than  expected  and  will  require  a  third  Preliminary  Draft  EIR  before  it  is  published  for  public 
and  agency  review;  and, 

WHEREAS,  Amendment  No. 7  to  the  professional  services  agreement  with  EDAW,  Inc.  will 
extend  the  contract  to  allow  for  completion  of  the  EIR  and  final  Watershed  Management  Plans; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Public  Utilities 
Commission  to  amend  the  professional  service  agreement  with  EDAW,  Inc.  to  increase  the  total 
agreement  term  to  95  months. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  OCT  26  1999 


4Mj 


Secretary,  Public  Utilities  Commissi^ 
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1.  Call  to  Order:         3:43  P.M. 

2.  Roll  Call:  Present  -  Vice  President  Frank  L.  Cook,  Commissioner  E. 

Dennis  Normandy,  Commissioner  Victor  G.  Makras, 
Commissioner  Ben  L.  Hom 

■4  ■ 

Excused  -  President  Ann  Moller  Caen 
Vice  President  Cook  presided. 

3.  Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  was  none. 

CLOSED  SESSION 

4.  Public  Employee  Performance  Evaluation  -  Pursuant  to  Government  Code  Section 
54957: 

Position:        General  Manager,  Public  Utilities 
No  action  was  taken. 

5.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

6.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Hom,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously.  Commissioner  Makras  was 
excused  during  the  vote. 

7.  Announcement  following  Closed  Session. 

Vice  President  Cook  announced  that  no  action  was  taken  during  the  Closed  Session 
He  said  that  the  Commission  will  form  a  transition  plan  to  make  sure  that  there  is  a 
smooth  transition  when  the  General  Manager  retires  and  to  develop  a  plan  that  is  in 
the  best  interest  of  the  City.  Mr.  Moran  will  be  a  key  player  in  the  formulation  of  that 
plan. 


99-286 


8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Horn,  seconded  by  Commissioner  Normandy,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  5:28  P.M. 


Romaine  A.  Boldridge 
Secretary 


99-287 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

November  9, 1999 
1:30  P.M. 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 
Ben  L.  Horn 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy 


Clean  Water  Program 
Water  Pollution  Control 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 


Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Bold  ridge 
SECRETARY 


99-288 


1.  Call  to  Order:  1:38  P.M.     -  . 

2.  Roll  Call:  Present  -  President  Ann  Moller  Caen,  Vice  President  Frank  L. 

Cook,  Commissioner  E.  Dennis  Normandy,  Commissioner  Victor 
G.  Makras 

Excused  -  Commissioner  Ben  L  Horn 

3.  Approval  of  Minutes 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  approve  the 
Minutes  of  the  Regular  Meeting  of  October  12,  1999;  passed  (4-0)  unanimously. 

4.  Communications 

No  action  was  taken. 

5.  Introduction  of  Old/Ongoing  Business  by  Commissioners 

•  President  Caen  noted  that  the  Financial  Report  for  the  First  Quarter  FY  1999-2000 
showed  that  Hetch  Hetchy  had  not  billed  its  customers  for  the  first  quarter.  She  directed  . 
staff  to  bill  customers  in  a  timely  fashion.  Commissioner  Makras  asked  when  the  bills 
would  go  out.  Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power, 
responded  that  billing  is  an  intensive  effort  and  they  currently  do  not  have  the  staff  to  do 
it.  Commissioner  Makras  suggested  sending  bill  estimates.  Mr.  Klein  replied  that  the 
department  had  previously  sent  bill  estimates  but  the  Controller's  Office  advised  them  to 
stop  that  practice.  Commissioner  Makras  suggested  doing  what  is  necessary  to  collect 

,  the  money. 

.  President  Caen  directed  staff  to  report  about  the  department's  plans  with  regard  to 
billing. 

6.  Introduction. of  New  Business  by  Commissioners 

Commissioner  Normandy  requested  that  staff  write  to  the  San  Francisco  Independent  to 
correct  inaccuracies  in  its  recent  article  published  in  November  2,  1999  regarding  the 
retirement  of  the  PUC  General  Manager.  It  should  be  noted  that  Ann  Moller  Caen  is  the 
President  of  the  Public  Utilities  Commission.  Regarding  the  transfer  of  surplus  funds 
from  Hetch  Hetchy  to  the  General  Fund,  it  should  be  made  clear  that  PUC  is  not 
allowed  to  commingle  funds  within  its  operational  departments. 

Commissioner  Makras  noted  that  there  were  also  several  articles  in  the  paper  that 
talked  about  the  Joint  Powers  Board  sharing  control  over  Hetch  Hetchy.   He  asked  staff 
•  .  whether  there  was  an  official  PUC  position  on  this  matter.  Mr.  Moran  stated  that  the 
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issue  had  been  informally  discussed  at  staff  level  as  an  option  for  funding  the  capital 
program  but  it  had  not  been  brought  up  as  a  serious  proposal.  He  noted  that  there  is  no 
position  taken  on  finding  mechanisms  to  fund  our  capital  program  outside  the  existing 
contractual  relationship  with  suburban  customers.  Commissioner  Makras  requested 
that  staff  alert  the  Commission  of  anything  that  comes  up  on  this  issue. 

Commissioner  Normandy  referred  to  a  news  article  about  PUC  pushing  a  huge  sewage 
expansion  in  the  Bayview  area.  He  asked  staff  to  convey  the  facts  to  appropriate 
parties  that  the  Commission  had  been  very  sensitive  with  the  concerns  of  the  Bayview 
Hunters  Point  community  and  that  the  proposed  egg-shaped  digesters  were  proposed 
to  replace  the  old  digesters  to  improve  the  odor  situation  in  the  area.  President  Caen 
directed  staff  to  write  to  the  editor  of  the  newspaper  to  convey  our  concerns. 

Report  of  the  General  Manager 

Agenda  Format 

Mr.  Moran  reported  that  the  format  of  the  agenda  was  revised  in  a  way  that  issues  to  be 
presented  to  the  Commission  were  stated  broadly  to  allow  flexibility  for  discussion  and  a 
staff  recommendation  is  listed  below  each  item. 

Electric  System  Reliability 

Mr.  Klein  reported  that  Hunters  Point  Power  Plant  Unit  No.  #4  still  remained  out  of 
service  to  date.  Hunters  Point  Units  No.  2  and  3  would  be  taken  out  of  service  for 
maintenance  from  November  10  to  November  15,  1999. 

As  directed  by  the  Commission  at  the  previous  meeting,  Mr.  Klein  stated  that  staff  wrote 
to  the  California  Independent  System  Operator  (ISO)  to  express  the  department's 
concerns  about  the  way  PG&E  handled  the  voluntary  curtailment  request  on  October 
21,  1999.  Hetch  Hetchy  staff  met  with  the  ISO,  PG&E  and  the  Office  of  Emergency 
Services  (OES)  and  concluded  that  the  OES  would  be  the  central  focus  for  emergency 
response.  Lucien  Canton  of  the  Office  of  emergency  Services  wrote  to  all  departments 
urging  them  to  work  with  PUC  regarding  the  development  of  an  energy  emergency 
response  program. 

Mr.  Klein  stated  that  staff  held  a  second  meeting  with  PG&E  and  ISO  to  discuss 
recovery  strategies  for  the  Unit  No.  4  outage.  PG&E  is  working  on  restoring  Unit  4, 
upgrading  a  transmission  line  and  completing  maintenance  work  on  Units  2  and  3.  Staff 
would  continue  to  meet  with  this  group  on  these  issues. 

Commissioner  Makras  remarked  that  we  should  put  more  pressure  on  PG&E  to  address 
the  problems  quickly  and  staff  should  advise  the  Commission  what  needs  to  be  done  to 
prevent  a  blackout  in  the  City. 
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Commission  Meeting  Dates 

Mr.  Moran  recommended  tine  cancellation  of  the  second  meeting  in  December  and 
shifting  the  regular  meetings  in  January  2000  to  the  first  and  third  Tuesdays.  The 
January  4,  1999  meeting  would  be  held  at  1 155  Market  Street  since  there  are  no  rooms 
available  in  City  Hall  and  the  rest  will  be  held  in  City  Hall.  He  suggested  that  the 
Commission  also  meet  on  the  second  and  fourth  Tuesdays  in  January  to  discuss  the 
budget  for  FY  2000-2001. 

8.  Public  comments  on  matters  that  are  not  on  today's  agenda. 
There  was  none. 

REGULAR  . 

9.  Discussion  of  contracting  issues.  ^  ' 

Mr.  Moran  noted  that  he  submitted  a  memorandum  to  the  Commission  addressing 
several  contracting  issues  that  were  raised  at  the  last  PUC  meeting  such  as  rejecting 
bids  and  awarding  contracts.  Mr.  Moran  summarized  the  key  points  in  the 
=  memorandum. 

Mr.  Moran  explained  that  we  retain  the  right  to  reject  bids  so  that  the  Commission  will 
not  be  obliged  to  award  a  contract  that  would  not  be  in  the  best  interest  of  the  City. 
Rejecting  bids  also  does  not  create  a  prejudice  or  legal  challenge.  He  said  that  on  the 
issue  of  being  sensitive  to  firms  who  spent  time  and  money  to  submit  a  bid,  we  have  no 
obligation  by  law  to  award  and  that  would  be  a  bad  obligation  to  accept. 

Regarding  contract  award,  Mr.  Moran  pointed  out  that  decision  making  in  the  award  of  a 
contract  is  intended  to  be  progressive  and  he  would  reinforce  to  staff  that  the  award 
process  and  the  terms  of  the  contract  should  be  decided  as  part  of  the  RFP  process. 

Mr.  Moran  stated  that  awarding  to  all  qualified  bidders  makes  sense  in  some  situations. 
He  pointed  out  that  the  selection  process  is  predicated  on  the  competitive  process  and 
through  that  competitive  process  we  encourage  firms  to  put  their  best  teams  and  best 
efforts  fonward.  He  was  concerned  that  without  the  competitive  process,  there  would  be 
;    no  incentive  for  the  firms  to  put  forth  their  best  resources,  as  they  would  assume  they 
would  get  the  business  anyway. 

10.  Discussion  of  Housing  Policy. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  continue 
Item  10  to  the  next  regular  Commission  meeting  scheduled  on  November  23,  1999; 
passed  (4-0)  unanimously. 
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11.  To  consider  a  grant  from  the  United  States  Environmental  Protection  Agency  to 
implement  decentralized  waste  and  storm  water  treatment  technologies. 

'     Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No.  99-0282:    Authorize  the  General  Manager  of  Public  Utilities  to 

apply  for,  accept  and  expend  a  grant  of  up  to  $250,000 
from  the  United  States  Environmental  Protection  Agency 
to  study  opportunities  for  implementing  decentralized 
'    .  ■  waste  and  storm  water  treatment  technologies. 

12.  To  consider  providing  credit  and  debit  card  services  as  modes  of  payment  for  water  and 
sewer  bills. 

John  Mullane,  Manager  of  Customer  Service  Bureau,  stated  that  staff  was  requesting 
authority  to  utilize  the  existing  Citywide  contract  administered  by  the  Treasurer's  Office 
to  allow  the  use  of  credit  and  debit  cards  for  payment  of  water  and  sewer  bills.  Using 
these  modes  of  payment,  benefits  PUC  through  increased  collection  rates,  improved 
payment  processing,  and  increase  in  interest  income.  However,  there  are  discount 
costs  associated  with  the  use  of  credit  and  debit  cards,  which  is  1.71%  for  credit  cards 
and  1 .21  %  for  debit  cards.  Mr.  Mullane  stated  that  the  Treasurer's  Office  had  agreed  to 
pay  for  the  total  discount  cost  for  the  first  year  of  the  program. 

President  Caen  suggested  adding  another  whereas  clause  to  the  resolution  to  read, 
"Whereas  the  Treasurer's  Office  will  absorb  all  discount  costs  for  at  least  one  year." 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  adopt  the 
resolution  as  amended;  passed  (4-0)  unanimously. 

Resolution  No.  99-0283:    Request  the  Treasurer's  Office  to  amend  an  existing 

contract  with  the  Bank  of  America  to  allow  the  use  of 
-  credit  and  debit  cards  for  the  payment  of  water  and 

sewer  bills  by  its  customers. 

13.  Report  on  activities  and  accomplishments  in  relation  to  staff  training  and  development  of 
procedures  manuals. 

Frank  Kakula,  Senior  Stationary  Engineer  at  Harry  Tracy  Water  Treatment  Plant, 
reported  on  the  activities  of  the  Productivity  Task  Force  with  regard  to  staff  training  and 
development  of  procedures  manuals.  The  Task  Force  was  working  on  improving  the 
training  program  and  development  of  procedures  manuals,  which  were  areas  the 
department  had  determined  were  inadequate  based  on  a  survey  developed  by  the  Task 
Force. 
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Mr.  Kakula  reported  that  they  are  planning  to  make  the  existing  procedures  for 
■  treatment  operations  available  in  CD-ROM  format,  hard  copies,  and  on  the  PUC 
Intranet  site.  They  will  also  continue  to  develop  new  procedures  as  needed. 

To  improve  staff  training,  Mr.  Kakula  stated  that  they  offered  training  in  operation  of 
water  transmission  systems,  treatment  operations,  and  hazardous  materials  to 
treatment  operators  and  other  employees  as  well.  They  are  planning  to  provide 
ongoing  training  in  water  treatment  transmission  system  operation  and  preventive 
maintenance  operations  to  ensure  water  quality  reliability.  He  stated  that  they  are  in  the 
final  stage  of  putting  up  a  training  center  at  Harry  Tracy  Water  Treatment  Plant. 

The  meeting  was  recessed  from  2:47  P.M.  to  2:53  P.M.  .      "  , 

:         CONSTRUCTION  CONTRACTS 

Commissioner  Makras  was  excused  from  2:53  P.M.  to  3:00  P.M. 
Item  14  was  deferred  until  after  the  Closed  Session. 
Award  ' 

Commissioner  Normandy  moved,  Commissioner  Cook  seconded  to  adopt  Items  15,  16,  17 
and  18;  passed  (3-0)  unanimously.  , 

15.  Resolution  No.  99-0285:      Award  Clean  Water  Program  Contract  No.  CW-226,  Fulton 

and  Vicente  Pump  Stations  Abandonment,  to  Millard  Tong 
Construction,  in  the  amount  of  $174,000. 


16.  Resolution  No.  99-0286:      Award  Water  Department  Contract  No.  WD-2214,  8-inch 

Ductile  Iron  Mail  Installation  in  Broadway,  between  Pierce 
t  ■  ■   -    Street  and  Steiner  Street,  and  between  Fillmore  Street  and 

Van  Ness  Avenue,  in  the  amount  of  $812,750  to  the  lowest 
responsive  and  responsible  bidder,  P  &  J  Utility  Company. 

17.  Resolution  No.  99-0287:      Award  Water  Department  Contract  No.  WD-2261 ,  8-Inch 

Ductile  Iron  Main  Installation  in  California  Street  from 
Fillmore  Street  to  Van  Ness  Avenue,  in  the  amount  of 
$652,040  to  the  lowest  responsible  and  responsive  bidder, 
D'Arcy  &  Harty  Construction,  Inc. 
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18.  Resolution  No.  99-0288:      Declare  the  bid  submitted  by  the  low  bidder,  Saliba 

Corporation  as  non-responsive;  and  award  Water 
Department  Contract  No.  WD-2276,  6-Inch  and  8-Inch 
Ductile  Iron  Main  Installation  in  Brannan  Street  between 
Delancey  and  Third  Streets;  in  Second  Street  between 
:         .  Townsend  and  Harrison  Streets;  in  Taber  Place  and  in 

South  Park  Avenue  between  Second  and  Third  Streets  in 
the  amount  of  $980,150  to  Shaw  Pipeline,  Inc. 

PROFESSIONAL  SERVICE  CONTRACTS 

Award  ■ 

19.  To  consider  Consultant  Contract  No.  CS-525,  Group  A,  to  provide  specialized 
engineering  services. 

Commissioner  Normandy  asked  what  the  limitations  were  on  the  Request  for  Proposal 
to  divvy  up  the  contract  among  the  bidders.  Phil  dela  Cruz,  Project  Manager,  stated 
that  the  RFP  stated  that  the  contract  will  be  awarded  to  the  seven  top  ranking  firms. 
.   The  top  3  firms  will  be  awarded  $800,000  each  and  the  succeeding  four  will  be  awarded 
$400,000.  President  Caen  suggested  that  in  future  presentations,  staff  should  review 
the  RFP  prior  to  the  meeting. 

Moved  by  Commissioner  Cook,  seconded  by  President  Caen,  to  adopt  the  following 
resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0289:    Negotiate  with  the  following  ten  (10)  Consultant  teams  in 

the  order  of  their  rank,  as  follows,  to  provide  Group  A 
services:  Olivia  Chen  Consultants;  Manna  Consultants; 
Kennedy  Jenks/SJ  Engineering;  CH2M  Hill/Ocampo 
- Esta;  SOHA/Telamon;  Harza;  Tetra  Tech;  Structural 

Design  Engineers;  FE  Jordan;  and  CTS/HI_A;  execute 
agreements  with  the  seven  highest  ranked  consultants 
'  from  Group  A  who  will  arrive  at  an  agreement  with  the 
City  within  the  allocated  four  (4)  weeks  specified  in  the 
-  •  RFP;  and  to  continue  negotiations  with  teams  8,  9,  and 

10;  authorize  award  to  the  top  three  successful  Group  A 
firms  an  amount  of  $800,000  each  and  the  remaining 
four  firms  an  amount  of  $400,000  each,  for  the  sum  total 
of  $4,000,000. 

Item  20  was  deferred  until  after  Closed  Session. 
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Amend 


21.  To  consider  Project  No.  CS-521,  Engineering  Sen/ices  for  City  Distribution  Capital 
Project,  Engineering  Consultant  Services  (Pool). 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 


Resolution  No.  99-0291: 


Approve  task  orders  for  the  four  consultant  teams  who 
have  signed  agreements  for  Project  No.  CS-521 , 
Engineering  Services  for  City  Distribution  Capital 
Project,  Engineering  Consultant  Services. 


CLOSED  SESSION 

22.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Anticipated  Litigation: 
Property: 

Parties  Negotiating: 
Under  Negotiation: 
No  action  was  taken. 


As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property 
on  Bernal  Avenue  in  Alameda  County 
LymburnA'hompson/Malamut 
City  of  Pleasanton  i 
Terms  and  Conditions 


23.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Property: 

Parties  Negotiating: 
Lessee: 

Under  Negotiation: 


Portions  of  Parcel  65  in  Sunol,  Alameda  County 

CCSF  -  Dowd/Milstein 

Mission  Valley  Rock/RMC  Lonestar 

Price  and  Terms 


No  action  was  taken. 
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24. 


Conference  with  Real  Property  Negotiator  -  Pursuant  to  Governnnent  Code  Section 
54956.8: 


Property:  Balboa  Reservoir  Property  at  Phelan  and  Ocean  Avenue 

Parties  Negotiating:       CCSF  -  Dowd/Kubick 

San  Francisco  City  College 
Under  Negotiation:  Terms 

No  action  was  taken. 

25.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Baker  Street  Pump  Station 

Parties  Negotiating:  CCSF  -  Dowd 

Lessee:  Recreation  &  Park  and  the  GGNRA 

Under  Negotiation:  Price  and  Terms 

■    No  action  was  taken.  . 

26.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 

Anticipated  Litigation:    As  Defendant 
No  action  was  taken. 

27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 

Anticipated  Litigation:    As  Plaintiff 

CCSF  V.  Hetch  Hetchy  Mountain  Spring  Water  Company 
(Trademark  Application  Serial  No.  75-519694) 

No  action  was  taken.  ' 

28.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:        Wong  Revocable  Trust,  et  al  v.  CCSF, 

Superior  Court  No.  300-456 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No.  99-0292:  Recommending  a  settlement  in  the  claim  of  Wong  Revocable 
'•  Trust,  et  al  v.  CCSF,  Superior  Court  No.  300-456. 
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29.  Public  Employee  Appointment/  Hiring  -  Pursuant  to  Government  Code  Section  54957 
and  San  Francisco  Administrative  Code  Section  67.10(b): 

Position:  General  Manager  of  Public  Utilities 

30.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none.      /  .-. 

31 .  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  3:01  P.M.  to  discuss  the  above 
listed  Closed  Session  items. 

The  Commission  reconvened  in  open  session  at  5:55  P.M. 

32.  Report  on  action  taken  appointing  the  General  Manager  of  Public  Utilities  pursuant  to 
Government  Code  Section  54957.1(a)  (5)  and  San  Francisco  Administrative  Code 
Section  67.14(b)  (4). 

There  was  no  report. 

33.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

34.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

•    Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

CONSTRUCTION  CONTRACTS 

Advertise 

14.  To  consider  San  Francisco  Water  Department  Contract  No.  WD-2184.  (Continued  from 
the  meeting  of  October  26,  1999.) 

Mike  Silva,  a  principal  of  Mitchell  Engineering,  urged  the  Commission  to  vote  against 
staffs  recommendation  and  award  the  contract  to  Mitchell  Engineering.  Kurt  Mitchell, 
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also  a  principal  at  Mitchell  Engineering,  testified  that  the  principals  of  Mitchell 
Engineering  met  the  qualifications  and  experience  requirements  of  the  contract. 

•  Commissioner  Makras  stated  that  he  had  reviewed  all  of  the  materials  on  this  item  and 
considered  the  testimony  given. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  award  the 
contract  to  the  lowest  responsive  and  responsible  bidder,  Mitchell  Engineering;  passed 
(4-0)  unanimously. 

Resolution  No.  99-0284:    Award  San  Francisco  Water  Department  Contract  No. 

WD-2184  to  Mitchell  Engineering,  Inc. 

PROFESSIONAL  SERVICE  CONTRACTS 

20.  To  consider  Consultant  Contract  No.  CS-525,  Group  B,  to  provide  construction 
management  services.  (Continued  from  the  meeting  of  October  26,  1 999.) 

Ismael  Pugeda,  President  of  Cooper  Pugeda  Management  Inc.,  commented  on  behalf 
of  Brown  &  Caldwell,  urging  the  Commission  to  vote  against  staffs  recommendation  to 
negotiate  with  four  consultant  teams. 

Commissioner  Normandy  commented  that  considering  the  teams  were  unaware  of 
certain  conflicts  of  interest  at  the  time  of  issuance  of  the  RFP,  he  would  move  to  reject 
all  bids  and  rebid  the  contract. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  the 
following  resolution;  passed  (4-0)  unanimously. 

Resolution  No.  99-0290:    Re-advertise  and  request  new  proposals  for  Group  B 

(Construction  Management  Services)  through  the 
revision  of  Contract  CS-525,  and  to  interview,  select  and 
recommend  up  to  three  separate  agreements  to  provide 
construction  management  services  in  the  amounts 
shown  in  the  RFP,  each  for  a  period  of  twenty-four 
months,  with  a  total  spending  authority  of 
$2,  000,000. 


Thereupon,  the  meeting  was  adjourned:  5:58  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0282 


WHEREAS,  The  U.S.  Environmental  Protection  Agency  (EPA)  has  grant  fluids  available  in  the 
National  Decentralized  Water  Resources  Capacity  Development  Project;  and 

WHEREAS,  An  existing  EPA  grant  of  $150,000  was  accepted  by  the  PUC  and  by  the  Board  of 
Supervisors  for  the  purpose  of  analysis  of  wastewater  management  alternatives  for  decentralized 
collection,  treatment  and  recycling  within  San  Francisco's  existing  centralized  system;  and 

WHEREAS,  The  existing  EPA  grant  of  $150,000  has  been  applied  towards  the  Screening  of 
Feasible  Technologies  study  by  PUC  resolution  #99-0004;  and 

WHEREAS,  San  Francisco  is  being  encouraged  to  apply  for  additional  EPA  grant  funds  which 
could  also  be  applied  towards  the  Screening  of  Feasible  Technologies  study;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  be  authorized  to 
apply  for,  accept,  and  expend  a  grant  of  up  to  $250,000  from  the  United  States  Environmental  Protection 
Agency  (U.S.  EPA)  to  study  opportunities  for  implementing  decentralized  waste  and  storm  water 
treatment  technologies  within  San  Francisco's  existing  centralized  system. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  November  9,  1999. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0283 


WHEREAS,  The  Public  Utilities  Connmission  Custonner  Service  Bureau  has 
aggressively  pursued  a  campaign  to  increase  payment  options  for  customers  to  pay 
their  water  and  sewer  bills;  and 

WHEREAS,  Over  the  last  year  such  options  have  been  increased  from  two  to 
seven;  and 

WHEREAS,  The  Customer  Service  Bureau  has  completed  a  comprehensive 
study  of  credit  and  debit  card  use  in  the  water  utility  industry  and  in  an  municipal 
government;  and 

WHEREAS,  Over  70%  of  US  households  currently  own  and  utilize  a  bank  card; 

and 

WHEREAS,  The  use  of  bank  cards  provides  substantial  benefits  to  both  the 
Public  Utilities  Commission  and  its  customers;  and 

WHEREAS,  The  Treasurer's  Office  will  absorb  all  the  discount  costs  for  at  least 
one  year;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Customer  Service  Bureau  to 
request  the  Treasurer's  Office  to  amend  an  existing  contract  with  the  Bank  of 
America  to  allow  the  use  of  credit  and  debit  cards  for  the  payment  of  water  and 
sewer  bills  by  its  customers. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   NOV..  9  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0284 


WHEREAS,  Under  SFPUC  Resolution  No.  99-0097  adopted  on  April  13,1999,  the 
SFPUC  approved  the  final  plans  and  specifications  and  authorized  a  bid  call  for  the  San 
Francisco  Water  Department  Contract  No.  WD-2184,  Crystal  Springs  Pipeline  No.  1 
Replacement;  and 

-r 

WHEREAS,  7  bids  for  this  work  ranging  from  $4,932,915.00  to  $7,925,046.00  were 
received  and  publicly  opened  on  June  10,1999;  and 


WHEREAS,  Review  of  the  bids  determined  that  the  low  bid  submitted  by  Mountain 
Cascade  Incorporated  failed  to  meet  the  bid  requirements  and  that  this  low  bid  is  therefore  non- 
responsive,  and  the  SFPUC  has  determined  that  the  second  low  bid,  submitted  by  Mitchell 
Engineering,  is  responsive;  and  , 

WHEREAS,  The  bid  documents  state  that  if  the  Contract  is  not  awarded  within  120  days 
following  the  receipt  of  bids,  award  can  only  be  made  with  the  consent  of  the  successful  bidder, 
pursuant  to  Section  6.1-1  of  the  San  Francisco  Administrative  Code,  in  effect  at  the  time  of  bid, 
and  Mitchell  Engineering  has  agreed  to  extension  of  time  for  award  and  has  also  agreed  to  enter 
into  the  Contract  as  bid;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  San  Francisco  Water 
Department  Contract  Number  WD-2184,  Crystal  Springs  Pipeline  No.  1  Replacement,  in  the  bid 
amount  of  $6,1 13,820.00  to  the  lowest  responsive  and  responsible  bidder,  Mitchell  Engineering, 
subject  to  the  execution  of  the  Contract  by  the  General  Manager  of  the  SFPUC,  and  certification 
of  funds  for  the  Contract  by  the  City  Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities 
Commission  at  its  meeting  of  NO^  9  1999   


Secretary,  Public  Utilities 


<mmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0285 


WHEREAS,  On  July  13, 1 999,  per  ResolutionNo.  99-0 188,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Contract  No.  CW-226  and  authorized  advertising  for 
proposals  to  abandon  the  Fulton  and  Vicente  Pump  Stations;  and 

WHEREAS,  The  Contract  was  advertised  on  August  1 7,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $200,000;  and 

WHEREAS,  Eight  (8)  bids  were  received  and  opened  publicly  on  September  1 6, 1 999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Millard  Tong  Construction  as  the  lowest  responsive  and  responsible 
bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  that  the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically 
exempt  from  environmental  review  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  contract  are  available  from  the  Repair  and  Replacement  Fund 
under  Job  Order  No.  161  IN  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR02240);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program 
Contract  No.  CW-226,  "Fulton  and  Vicente  Pump  Stations  Abandonment,"  in  the  amount  of 
$174,000  to  the  lowest  responsive  and  responsible  bidder,  Millard  Tong  Construction,  subject  to 
execution  by  the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by 
the  City  Controller. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  [vjQV    9  ^999  


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO.  99~0286 


WHEREAS,  on  June  22,  1999,  by  Resolution  No.  99-0171,  the  Public  Utilities 
Commission  approved  the  final  plans  and  specifications  for  San  Francisco  Water  Department 
Contract  No.  WD-2214,  "8-inch  Ductile  Iron  Main  (DIM)  Installation  in  Broadway  between 
Pierce  Street  and  Steiner  Street,  and  between  Fillmore  Street  and  Van  Ness  Avenue";  and 

WHEREAS,  The  Contract  was  advertised  on  September  14,  1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $912,300;  and 

WHEREAS,  Four  (4)  bids  were  received  and  opened  publicly  on  October  7,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  discounts 
resulted  in  the  determination  that  P  &  J  Utility  Company,  Inc.  is  the  lowest  responsive  and 
responsible  bidder;  and 

WHEREAS,  Proposed  MBE  and  WBE  sub-contractor  participation  has  been  approved 
by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Main  Replacement  Program 
contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  that  the  Main  Replacement  Program  is  categorically  exempt  from  envirormiental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Main  Replacement  Program 
under  Job  No.  WD-2214  (Fund  5W/CPF/CPA  538746);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  San  Francisco  Water 
Department  Contract  No.  WD-2214,  "8-inch  Ductile  Iron  Main  (DIM)  Installation  in  Broadway 
between  Pierce  Street  and  Steiner  Street,  and  between  Fillmore  Street  and  Van  Ness  Avenue"  in 
the  amount  of  $812,750  to  the  lowest  responsive  and  responsible  bidder,  P  &  J  Utility  Company, 
Inc.,  subject  to  execution  by  the  Public  Ufilities  General  Manager  and  certification  as  to  the 
availability  of  funds  by  the  City  Controller. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of 
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Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0287 


WHEREAS,  on  June  22,  1999,  by  Resolution  No.  99-0173,  the  Public  Utilities 
Commission  approved  the  final  plans  and  specifications  for  San  Francisco  Water  Department 
Contract  No.  WD-2261,  "8-inch  Ductile  Iron  Main  (DIM)  Installation  in  California  Street  from 
Fillmore  Street  to  Van  Ness  Avenue";  and 

WHEREAS,  The  Contract  was  advertised  on  September  1 8,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $1,069,400;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  October  14,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  discounts 
resulted  in  the  determination  that  D' Arcy  &  Harty  Construction,  Inc.  is  the  lowest  responsive  and 
responsible  bidder;  and 

WHEREAS,  Proposed  MBE  and  WBE  sub-contractor  participation  has  been  approved 
by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Main  Replacement  Program 
contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  that  the  Main  Replacement  Program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Main  Replacement  Program 
under  Job  No.  WD-2261  (Fund  5W/CPF/CPA  Project  CUW870-59);  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  San  Francisco  Water 
Department  Contract  No.  WD-2261,  "8-inch  Ductile  Iron  Main  (DIM)  Installafion  in  California 
Street  from  Fillmore  Street  to  Van  Ness  Avenue",  in  the  amount  of  $652,040.00  to  the  lowest 
responsive  and  responsible  bidder,  D'Arcy  &  Harty  Construction,  Inc.,  subject  to  execution  by 
the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City 
Controller. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  NOV     9  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0288 


WHEREAS,  on  July  27,  1999,  by  Resolution  No.  99-0200,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  San  Francisco  Water  Department  Contract  No.  WD-2276,  "6- 
inch  and  8-inch  Ductile  Iron  Main  (DIM)  Installation  in  Brannan  Street  between  Delancey  and  Third  Streets; 
in  Second  Street  between  Townsend  and  Harrison  Streets;  in  Taber  Place  and  in  South  Park  Avenue  between 
Second  and  Third  Streets";  and 

WHEREAS,  The  Contract  was  advertised  on  August  6,  1999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $1 ,023,400;  and 

WHEREAS,  Seven  (7)  bids  were  received  and  opened  publicly  on  September  2,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  determination  that  Saliba  Corporation  failed  to  achieve  the  MBE/WBE  subcontracting  goals 
established  for  this  Contract  and  also  failed  to  submit  with  its  bid  compelling  documents  that  they  used  good 
faith  efforts  to  utilize  HRC  certified  MBE  and  WBE  subcontractors,  and  that  Shaw  Pipeline,  Inc.  is  the 
lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  Proposed  MBE  and  WBE  sub-contractor  participation  by  Shaw  Pipeline,  Inc.  has  been 
approved  by  the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Main  Replacement  Program 
contracts;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has  determined 
that  the  Main  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Main  Replacement  Program  under  Job 
No.  WD-2276  (Fund  5W/CPF/CPA  538762);  now  therefore,  be  it 

RESOLVED,  That  this  commission,  pursuant  to  Chapter  12D  of  the  San  Francisco  Administrative 
Code,  Minority/Women/Local  Business  Utilization  Ordinance  -  IV  effective  date:  November  1,  1998  (Ord. 
No.  296-98  app.  10/5/98),  declares  the  low  bid  submitted  by  Saliba  Corporation  as  being  non-responsive,  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  San  Francisco  Water  Department 
Contract  No.  WD-2276,  "6-inch  and  8-inch  Ductile  Iron  Main  (DIM)  Installation  in  Brannan  Street  between 
Delancey  and  Third  Streets;  in  Second  Street  between  Townsend  and  Harrison  Streets;  in  Taber  Place  and  in 
South  Park  Avenue  between  Second  and  Third  Streets"  in  the  amount  of  $980,150  to  the  lowest  responsive 
and  responsible  bidder,  Shaw  Pipeline,  Inc.,  subject  to  execution  by  the  Public  Utilities  General  Manager  and 
certification  as  to  the  availability  of  funds  by  the  City  Controller. 


/  hereby  certify  that  the  foresoing  resolution  was  adoptgS  by  the  Publu:  UtilMies,  Commission  at  its  meeting 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0289 


WHEREAS,  This  Commission  adopted  Resolution  No.  99-0178  on  June  22,  1999, 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  Group  A 
(Specialized  Engineering)  services  for  a  total  spending  authority  of  four  million  dollars  ($4,000,000) 
to  supplement  Utilities  Engineering  Bureau  (UEB)  staff  in  the  completion  of  various  capital 
improvement  projects;  and 

WHEREAS,  these  Group  A  services  proposals  were  evaluated  by  a  separate  selection 
committee  in  accordance  with  PUG  procedures;  and 

WHEREAS,  City  staff  desires  to  negotiate  and  award  seven  (7)  separate  agreements  with 
Group  A  firms  for  a  term  of  two  years;  and 

WHEREAS,  The  Commission  had  authorized  a  total  spending  authority  for  Group  A  services 
in  the  amount  of  four  million  dollars  ($4,000,000);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  UEB  Manager  to  negotiate  with 
the  following  ten  (10)  Consultant  teams  in  the  order  of  their  rank,  as  follows,  to  provide  Group  A 
services:  Olivia  Chen  Consultants;  Manna  Consultants;  Kermedy  Jenks/SJ  Engineering;  CH2M 
Hill/Ocampo-Esta;  SOHA/Telamon;  Harza;  Tetra  Tech;  Structural  Design  Engineers;  FE  Jordan;  and 
CTS/HLA;  and  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  UEB  Manager  to  execute 
agreements  with  the  seven  (7)  highest  ranked  consultants  from  Group  A  who  will  arrive  at  an 
agreement  with  the  City  within  the  allocated  four  (4)  weeks  time  specified  in  the  RFP,  and  to 
continue  negotiations  with  teams  8,  9,  and  10,  if  necessary  to  replace  teams  who  fail  to  reach 
agreement;  and  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  UEB  Manager  to  award  to  the  top 
three  successful  Group  A  firms  an  amount  of  $800,000  each  and  the  remaining  four  (4)  firms  an 
amount  of  $400,000  each,  for  the  sum  total  of  four  million  dollars  ($4,000,000),  all  in  accordance 
with  the  RFP. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV    9  1999  . 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0290 


-  WHEREAS,  This  Commission  adopted  Resolution  No.  99-0178  on  June  22,  1999, 
authorizing  the  UEB  Manager  to  request  proposals  from  interested  firms  to  provide  Group  B 
(Construction  Management)  services  for  a  total  spending  authority  of  two  million  dollars 
($2,000,000)  to  supplement  Utilities  Engineering  Bureau  (UEB)  staff  in  the  completion  of  various 
Capital  Improvement  Projects;  and 

WHEREAS,  In  response  to  the  RFP,  nine  firms  submitted  proposals  to  provide  Group  B 
services;  and 

WHEREAS,  City  staff  has  determined  potential  conflict  of  interests  with  four  of  the  firms 
submitting  proposals  for  the  Group  B  services;  and 

WHEREAS,  UEB  desires  to  assure  that  all  firms  should  be  allowed  to  submit  new  proposals 
to  provide  Group  B  services;  and 

WHEREAS,  UEB  desires  to  re-advertise  and  request  new  proposals  for  Group  B  services  by 
a  revision  of  contract  CS-525  reflecting  that  the  Group  A  services  have  been  awarded;  and,  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  rejection  of  all  proposals  for  the 
Group  B  services;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  UEB  to  re-advertise  and  request  new 
proposals  through  the  revision  of  contract  CS-525,  and  to  interview,  select  and  recommend  to  this 
Commission  qualified  engineering  firms  for  up  to  three  (3)  separate  agreements  to  provide 
construction  management  services,  in  the  amounts  shown  in  the  RFP,  each  for  a  period  of  twenty- 
four  (24)  months,  with  a  total  spending  authority  of  two  million  dollars  ($2,000,000). 


I  hereby  certify  that  the  foregoing  resolutiqn^as  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV    9  1"^" , 


itilities  Commission  7 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0291 

WHEREAS,  the  SFPUC  requires  specialized  consultant  assistance  to  augment  staff 
resources  in  order  to  complete  the  City  Distribution  Division  Capital  Projects,  and  to  provide 
immediate  response  to  unforeseen  events  and  circumstances  that  may  occur  to  CDD  facilities; 
and 

WHEREAS,  on  December  15,  1998,  the  SFPUC  approved  Resolution  No.  98-0326 
authorized  staff  to  advertise  and  request  statements  of  qualification  from  qualified  engineering 
consultants  and  establish  a  spending  authority  of  $10,000,000  (ten  million);  and 

WHEREAS,  on  May  25,  1999,  the  SFPUC  authorized  the  Utilities  Engineering  Bureau  to 
negotiate  and  execute  four  standard  contract  agreements  to  create  a  Consultant  Pool  with 
Sverdrup/OCC,  Black  &  Veatch/OLMM,  Montgomery  Watson/Structus,  and  Malcolm 
Pimie/Damon  S.  Williams;  and 

WHEREAS,  the  negotiations  have  been  completed  and  the  four  consultant  pool  contracts 
have  been  signed;  and 

WHEREAS,  the  UEB  Project  Manager  and  Project  Engineer  have  met  with  each 
consultant  regarding  all  task  orders  developed  to  date  to  be  done  by  the  consultant  pool;  and 

WHEREAS,  the  SFPUC  has  reviewed  the  task  order  assignments  and  understands  that 
task  orders  will  be  added  and  may  be  modified;  and 

WHEREAS,  Funds  for  these  Contracts  are  available  in  the  Capital  Improvement  Program 
Projects;  now,  therefore,  be  it  . 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of  the  Utilities  Engineering 
Bureau  to  proceed  with  issuing  task  orders  as  indicated  in  this  agenda  item. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  MflV    9  1999  ■ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  99-0292 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public 
Utilities  Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that 
the  Board  of  Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified 
below. 

Case  Name  Case  Number  Amount 

Wong  Revocable  Trust,  et  al  S/C  300-456  ■  $75,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities 
Commission  at  its  meeting  of  NO  V     9  1999 


Secretary,    Public  Utilities  Commssion 
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MINUTES 
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Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 
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Anson  B.  Moran 
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Romaine  A.  Boldridge 
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99-299 


1.     Call  to  order:  1:32  P.M. 

2     Roll  Call:  Present  -      President  Ann  Moller  Caen,  Vice  President 

Frank  L.  Cook,  Commissioner  E.  Dennis 
Normandy 

'        "  V  ,      .      Commissioner  Victor  G.  Makras  arrived  at  2:45 

P.M. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  Commissioner  Ben  L. 
Hom  submitted  a  letter  of  resignation  effective  November  17,  1999. 

3.  Approval  of  Minutes  -       ■        r  . 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  approve 
the  minutes  for  the  following  PUC  meetings:  Regular  Meeting  of  September  14,  1999; 
Regular  Meeting  of  October  26,  1999;  Special  Meeting  of  October  26,  1999;  and 
Regular  Meeting  of  November  9,  1999;  passed  (3-0)  unanimously. 

4.  Communications  -  ' 

Commissioner  Normandy  commented  on  the  article  published  in  the  San  Francisco 
Examiner  concerning  the  Commission's  intent  to  lease  a  storefront  in  Chinatown  to 
serve  as  a  service  center  for  paying  PG&E  and  Water  Department  bills.  He  stated 
that  given  the  evolving  circumstances  and  since  the  lease  had  not  been  signed,  he 
suggested  delaying  the  lease  of  the  space  until  the  issue  is  resolved.  He  said  that 
despite  the  unfortunate  circumstances  of  the  situation,  the  Commission  ought  not  to 
be  dissuaded  from  its  continuing  thrust  to  make  sure  that  its  customers  are  provided 
better  service  and  if  not  in  the  same  building,  we  should  be  looking  at  other  buildings 
:      not  only  in  Chinatown  but  in  other  neighborhoods  in  the  City. 

Commissioner  Normandy  remarked  that  our  country  is  built  on  social  contracts  and 
within  the  context  of  this  social  contract,  the  Public  Utilities  Commission,  as  a 
deliberative  body,  expects  that  it  will  be  provided  with  complete  facts.  He  stated  that 
the  Commission  takes  the  time  and  trouble  to  digest  what  is  presented  to  us,  make 
judgments  based  on  that  information  to  exercise  due  diligence.  He  pointed  out  that  if 
there  was  deceit  or  withholding  of  information  to  the  Commission  and  the 
Commission  made  a  mistake  in  its  judgment,  the  shame  is  not  on  this  Commission, 
but  on  the  heads  of  those  who  deceived  them. 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  noted  that  staff  had  ceased 
negotiation  on  the  property  some  time  ago  due  to  issues  of  unreinforced  masonry. 
He  said  that  the  City  has  a  policy  not  to  lease  space  in  those  types  of  buildings. 

5.     Introduction  of  Old/Ongoing  Business  by  Commissioners  ; 

There  was  no  action  taken. 
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6.  Introduction  of  New  Business  by  Commissioners 

Commissioner  Normandy  announced  that  Timothy  Dayonot  is  resigning  from  his 
position  as  Government  &  Public  Affairs  Manager.  Mr.  Dayonot  was  appointed  by 
Governor  Gray  Davis  to  head  the  State  of  California  Department  of  Community 
Services  and  Development.  Commissioner  Normandy  congratulated  Mr.  Dayonot 
and  thanked  him  for  the  many  years  of  invaluable  service  to  PUC  and  for  doing  a 
marvelous  job  in  setting  up  the  PUC's  communications  plans. 

7.  Report  of  the  General  Manager 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  announced  the  passing  of  Tony 
Leone,  an  advocate  for  the  rights  of  people  infected  with  the  HIV  virus.  Mr.  Leone 
was  active  in  supporting  Propositions  A  &  B  and  in  dealing  with  the  grazing  leases  in 
the  East  Bay. 

Mr.  Moran  reported  that  at  a  meeting  of  the  Commission  on  the  Environment  a  week 
ago,  PUC  was  presented  with  a  resolution  from  the  Board  of  Supervisors 
commending  PUC  for  its  successful  implementation  of  the  Integrated  Pest 
Management  Ordinance.  Mr.  Moran  introduced  the  members  of  staff  who  were 
behind  the  success  of  the  program:  Robert  Hickman  and  Robin  Breuer  from  the 
Bureau  of  System  Planning  Environment  and  Compliance;  Guido  Ciardi  and  Bill  del 
Carlo  from  the  Water  Supply  &  Treatment  Division;  and  Norman  Rickson  and  Phil 
Arcuri  from  Hetch  Hetchy  Water  &  Power.  Mr.  Moran  noted  that  the  group  developed 
a  nice  tour  in  the  Peninsula  watershed  to  help  one  understand  what  the  program  is  all 
about. 

Mr.  Moran  showed  a  videotape  of  a  television  presentation  showing  a  reporter 
accompanying  a  Sewer  Operations  walking  crew  on  a  sewer  inspection.  Tom  Franza 
of  the  Bureau  of  Water  Pollution  Control  introduced  the  crew:  Ray  Mattias,  Apollo 
Rojas  and  Gene  Chruszcz. 

8.  Public  comments  on  matters  not  on  today's  agenda. 

Jane  Nurre,  Vice  Chair  and  Secretary  of  the  Citizens  Advisory  Committee  (CAC)  on 
Wastewater  Management,  inquired  when  the  report  regarding  the  role  of  the  CAC 
would  be  scheduled  on  the  agenda.  She  expressed  concerns  that  this  matter  had 
been  put  over  by  the  Commission  for  a  long  time.  Mr.  Moran  responded  that  it  would 
be  scheduled  for  the  next  PUC  meeting.  Commissioner  Normandy  commented  that 
the  integration  of  the  Clean  Water  Program  into  the  PUC  was  not  easy  and  it  had 
been  a  continuing  task.  He  stated  that  it  is  difficult  to  define  an  interface  between 
PUC  and  the  CAC  without  diminishing  responsibilities  or  liabilities  of  each  of  the  two 
groups.  He  urged  the  CAC  to  be  patient  as  the  PUC  tackles  an  extremely  difficult 
task  of  integrating  the  two  departments.  Commissioner  Cook  noted  that  if  the 
Commission  was  not  acting  on  this  matter  it  was  not  a  case  of  being  disrespectful  and 
unwilling  to  cooperate  but  that  the  Commission  is  currently  faced  with  a  lot  of  issues 
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including  the  retirement  of  tlie  General  Manager.  Ms.  Nurre  stated  that  she  would 
like  to  form  a  new  group  involving  other  individuals  or  groups  who  have  particular 
interest  in  the  Clean  Water  Program.  < 

REGULAR 

Items  9  and  10  were  deferred  until  after  closed  session. 

11.  Presentation  on  Water  Supply  Master  Plan. 

Mary  Williams,  Project  Manager,  gave  a  presentation  regarding  the  Water  Supply 
Master  Plan  using  electronic  slides. 

Ms.  Williams  reported  that  a  survey  of  SFPUC  customers  conducted  by  the  Water 
Supply  Master  Plan  Steering  Committee  indicated  that  SFPUC  customers  would 
need  additional  water  supplies  of  306  million  gallons  a  day  (mgd)  by  year  2030  or  310 
mgds  by  year  2050.  Customers  are  also  looking  for  high  reliability  and  high  quality 
water  supply.  Ms.  Williams  stated  that  the  existing  delivery  capability  of  the  PUC 
system  is  239  mgds.  We  need  to  acquire  71  million  gallons  per  day  in  new  water 
supplies  on  a  firm  basis  year  in  and  year  out.  The  Committee  proposed  water 
resource  strategies  to  address  these  needs.  They  were:  to  find  additional  water 
supply  from  the  Tuolumne  River,  and  the  San  Joaquin  River-Sacramento  River  Delta; 
to  recover  water  from  Alameda  Creek;  and  to  pursue  local  projects  such  as 
groundwater  partnerships  with  suburban  customers  and  the  Tri-Cities  Project.  The 
Committee  also  proposed  water  supply  reliability  improvements  such  as 
strengthening  the  San  Joaquin  pipelines,  restoring  the  treatment  capacity  of  the 
Sunol  Valley  and  Harry  Tracy  Water  Treatment  Plants,  and  enlarging  the  capacity  of 
Irvington  Tunnel  and  Bay  Division  Pipelines.  The  total  cost  of  capital  improvements  is 
$150  million  for  water  supply  improvements  and  $925  million  for  supply  and  seismic 
reliability  improvements. 

Ms.  Williams  noted  that  several  concerns  were  raised  regarding  the  implementation 
of  these  strategies.  PUC  needs  assurance  from  customers  that  there  will  be 
subscribers  to  the  new  water  supply  and  that  the  cost  of  developing  the  new  supply 
would  be  fully  recovered.  Customers  are  concerned  over  secure  and  firm  water 
supply  and  paying  fair  and  predictable  costs  for  that  supply.  She  stated  that  the 
Steering  Committee  was  exploring  a  water  pricing  strategy  that  would  consider  these 
concerns  and  they  recommended  an  incremental  pricing  strategy  where  the  reliable 
basis  supply,  e.g.  71  mgd  has  a  certain  price  and  any  increases  above  that  in  new 
supply  would  be  ordered  by  subscription  and  would  have  a  second  tier  price.  Ms. 
Williams  stated  that  a  tiered  pricing  strategy  encourages  local  supply  options  for  San 
Francisco  to  keep  the  cost  down  and  it  reduces  water  needs  but  it  would  discourage 
new  subscribers  due  to  higher  incremental  price. 
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Ms.  Williams  reported  that  the  Steering  Committee  would  be  finalizing  the  proposed 
recommendations  In  January  2000.  Final  reports  would  be  presented  to  the  PUC  in 
April  2000. 

Mr.  Moran  pointed  out  that  $1  billion  was  already  identified  in  the  CIP  budget. 
Regarding  the  pricing  issue,  he  commented  that  the  City  has  a  contract  with 
suburban  customers  that  new  water  supply  would  be  paid  for  by  all  users  on  an  equal 
basis.  He  said  that  a  tiered  pricing  arrangement  would  be  a  deviation  from  the 
contract.  . 

Emeric  Kalman  inquired  about  the  status  of  the  Recycled  Water  Project  and  the 
Groundwater  Reclamation  Project,  which  were  not  addressed  in  staffs  report.  He 
commented  that  the  cost  of  producing  recycled  water  is  3  or  4  times  the  cost  of 
delivering  clean  drinking  water  from  Hetch  Hetchy.  He  noted  that  the  water  level  at 
Lake  Merced  has  gone  down  by  50%. 

Discussion  and  possible  action  related  to  the  supplemental  appropriation  request  to 
fund  remedial  activities  on  PUC  property  (Peninsula  Sportsmen's  Club)  site  located 
near  the  west  end  of  the  Dumbarton  Bridge  near  the  community  of  East  Palo  Alto. 

Steve  Medbery,  Manager  of  the  Bureau  of  System  Planning  and  Environment, 
suggested  some  changes  to  the  agenda  item  and  the  resolution.  He  suggested  that  ^ 
in  the  first  page  of  the  agenda  item,  third  paragraph,  last  sentence  the  word  "disposal" 
should  be  replaced  to  "stock  piling"  so  that  the  sentence  would  read:  "The  initial  cost 
of  excavating  and  stock  piling  is  estimated  at  $45,000.  He  also  suggested  revising 
the  third  whereas  clause  to  add  that  Order  94-031  is  expected  to  be  reissued. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0293:    Request  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  request  for 
■       -  $600,000  to  fund  remedial  actions  to  meet  regulatory 

'  I'  requirements. 

3.  Discussion  and  possible  action  related  to  the  sale  of  water  efficient  toilets. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously.  ^ 

Resolution  No.  99-0294:    Authorize  sale  of  water  efficient  toilets  to  childcare 

centers  for  $10  each. 
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14.  Discussion  and  possible  action  related  to  an  emergency  sewer  condition  on  Filbert 
Street  from  Van  Ness  Avenue  to  Franklin  Street  and  Rose  Street  from  Gough  Street 
to  Market  Street. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0295:    Ratify  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission;  and  request 
the  Board  of  Supervisors  to  approve  the  expenditure  of 
•  •    "       '       funds  for  emergency  sewer  work. 

_  LEASES  AND  PERMITS 

15.  Discussion  and  possible  action  related  to  the  lease  of  14,414  square  feet  of  SFPUC 
land  located  on  Bay  Division  Pipeline  No.  1  and  2  right  of  way,  Parcel  2006  in  Menio 
Park. 

Commissioner  Cook  asked  about  the  difference  in  the  rent  value  for  Items  15  and  16. 
Gary  Dowd,  Manager,  Bureau  of  Commercial  Land  Management,  stated  that  staff 
had  used  comparable  market  data  within  the  vicinity  of  the  properties  to  determine 
the  appropriate  rental  rate,  •  .      .  - 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0296:    Approve  a  five-year  lease  with  Gachina  Landscape 

Management  for  parking  and  storage  of  landscape 
equipment  and  materials  for  an  annual  rental  rate  of 
/  $13,491.50.  .  ^  - 

16.  Discussion  and  possible  action  related  to  the  lease  of  1 1 ,600  square  feet  of  SFPUC 
land  located  on  Bay  Division  Pipelines  No.  3  and  4  right  of  way.  Parcel  232A  in  Los 
Altos. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0297:    Approve  a  lease  with  RJS  &  Associates  for  construction 
;    '  .  -       of  a  garage  located  on  an  adjacent  property  for  a 

"  monthly  rental  rate  of  $2,784. 
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CONSTRUCTION  CONTRACTS 


Item  17  was  deferred  until  after  Closed  Session. 
Award 

18.  Discussion  and  possible  action  related  to  the  award  of  Clean  Water  Program  Contract 
No.  CW-212,  Post/Grove/Potomac  Streets  Sewer  Replacement. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0298:    Award  Clean  Water  Program  Contract  CW-212  to  the 

lowest  responsive  and  responsible  bidder,  J.  Flores 
Construction  Company,  for  $273,876. 

PROFESSIONAL  SERVICE  CONTRACTS 
Award  > 


19.  Discussion  and  possible  action  related  to  the  award  of  legislative  and  advocacy 
services  contract. 

Michael  Carlin  from  the  Bureau  of  System  Planning  Environment  &  Compliance  noted 
that  only  one  proposal  received  was  received  for  this  contract.  He  stated  that  the 
bidder  was  responsive  and  had  met  subcontracting  goals.  He  noted  that  they  did  not 
get  as  many  bidders  due  to  conflict  of  interest  for  federal  representation  as  many 
firms  that  were  reached  already  represent  other  municipalities. 

Mr.  Moran  indicated  that  staff  was  conferring  with  the  Human  Rights  Commission 
staff  to  look  at  the  bid  specifications  and  check  whether  there  are  aspects  in  the 
contract  that  deter  firms  from  bidding.  They  are  looking  at  possibly  modifying  the 
RFP  to  receive  a  more  diverse  response. 

Moved  by  President  Caen,  seconded  by  Commissioner  Normandy,  to  extend  the 
contract  for  six  months  while  the  contract  is  being  processed  for  rebidding;  passed  (3- 
0)  unanimously. 

Resolution  No.  99-0299:    Extend  the  contract  with  Hooper,  Owen,  Gould  & 

Winburn  for  six  months. 

Item  20  was  deferred  until  after  Closed  Session. 
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CLOSED  SESSION 


21 .  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8  and  Administrative  Code  Section  67.8: 

Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  In  Alameda  County 

Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 

22.  Conference  with  Negotiator  -  Collective  Bargaining  -  Pursuant  to  Government  Code 
Section  54957.6  (a)  and  Administrative  Code  Section  67.8: 

Negotiator:  Alice  Vlliagomez 

Organization:  Unions -All 

Issues:  '  All 

No  action  was  taken. 

23.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8: 

Existing  Litigation:  Homer  J.  Oisen,  Inc.  v.  CCSF,  etal., 

Superior  Court  No.  307630. 

No  action  was  taken.  •  V 

24.  Public  Employee  Appointment/Hiring  -  Pursuant  to  Government  Code  Section  54957 
and  San  Francisco  Administrative  Code  Section  67.10(b): 

Position:  General  Manager  of  Public  Utilities 

No  action  was  taken. 

25.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 
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26.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  2:40  P.M.  to  discuss  the  above 
listed  Closed  Session  items. 

Commissioner  Makras  arrived  at  2:45  P.M.  •  ^ 

President  Caen  was  excused  at  5:10  P.M.  ...^ 

At  5:12  P.M.,  the  Commission  reconvened  in  open  session.  Vice  President  Cook 
presided. 

27.  Announcement  following  Closed  Session. 

Vice  President  Cook  announced  that  no  action  was  taken  during  Closed  Session. 

28.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

The  Commission  resumed  discussion  of  the  remaining  items  on  the  Regular  Agenda. 

REGULAR 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras  to  continue  the 
following  items  9  and  10  to  the  call  of  the  Chair;  passed  (3-0)  unanimously. 

9.  Discussion  of  Moccasin  Housing  Policy. 

10.  Discussion  of  Watershed  Keeper  Housing  Policy. 

CONSTRUCTION  CONTRACTS 

Advertise 

17.  Discussion  and  possible  action  related  to  Clean  Water  Program  Contract  No.  CW- 
204.  (Continued  from  the  meeting  of  October  26,  1999.) 

Dale  Manwiller  of  Schram  Construction  expressed  concerns  that  there  were  five  City 
contracts  that  were  advertised  for  bid  but  were  not  awarded.  He  stated  that  there 
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were  two  instances  where  their  company  was  the  lowest  bidder  but  the  contracts 
were  not  awarded  to  them. 

William  Mclnerney,  representing  Homer  J.  Olsen,  opposed  staffs  recommendation  to 
rebid  the  contract.  He  stated  that  Homer  J.  Olsen  was  the  lowest  responsible  and 
responsive  bidder  for  this  contract  and  the  contract  should  be  awarded  to  them. 

Commissioner  Makras  commented  that  he  had  reviewed  the  materials  closely  and  he 
would  recommend  rejecting  all  bids  and  rebidding  the  contract  due  to  the  substantial 
differential  between  the  engineer's  estimate  and  the  bids  that  were  received. 
Commissioner  Normandy  seconded  the  motion  based  on  the  same  reason  stated. 

'  ■ 

Commissioner  Makras  stated  that  the  bid  process  and  all  documents  that  the 
Commission  released  for  this  Request  for  Bids  empower  the  Commission  to  have 
absolute  right  to  reject  ail  bids.  He  said  that  everyone  that  participated  in  the  process 
knows  that  he  is  very  conscious  of  constitutional  rights  but  the  City  has  a  bid  process 
that  gives  the  Commission  absolute  right  to  rebid  a  contract  for  the  best  interest  of  the 
City. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt 
the  following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-0300:    Rebid  Clean  Water  Program  Contract  No.  CW-204R, 

Southeast  Water  Pollution  Control  Plant  -  Building  062 
Improvements. 

PROFESSIONAL  SERVICE  CONTRACTS 

Amend 

20.  Discussion  and  possible  action  related  to  the  personal  services  contract  with  Bruce 
Lymburn  for  work  on  the  Bernal  Property  in  Alameda  County  and  other  projects. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  to  amend 
the  resolution  and  extend  the  contract  to  June  30,  2000;  passed  (3-0)  unanimously. 

Resolution  No.  99-0301 :    Increase  the  contract  amount  from  $1 ,000,000  to 

$1,195,500  and  extend  the  term  of  the  contract  to  June 
30,  2000. 

Thereupon,  the  meeting  was  adjourned:         5:27  P.M. 


Romaine  A.  Boldridge 
Secretary 


99-308 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0293 


WHEREAS,  Property  near  the  community  of  East  Palo  Alto,  owned  by  the  San  Francisco 
Public  Utilities  Commission  (the  site),  which  was  leased  to  the  Peninsula  Sportsman's  Club  has 
been  contaminated  by  the  activities  of  those  previous  tenants;  and 

WHEREAS,  Those  tenants  have  declared  bankruptcy  and  abandoned  the  site;  and 

WHEREAS,  The  San  Francisco  Bay  Regional  Water  Quality  Control  Board  has  issued 
enforcement  Order  94-031,  which  the  PUC  staff  expects  the  Board  to  re-issue,  requiring  the  PUC, 
as  property  owner,  to  clean  up  the  site;  and 

WHEREAS,  Continued  presence  of  contaminants  at  the  site  is  a  threat  to  public  health  and 
the  environment;  and 

WHEREAS,  The  initial  remedial  action  required  by  the  Regional  Board  entails  the  removal 
of  approximately  2,000  tons  of  contaminated  debris  from  the  site;  and 

WHEREAS,  Supplemental  funds  are  required  to  meet  this  regulatory  requirement  and  to 
conduct  the  necessary  environmental  studies  to  complete  site  restoration;  and 

WHEREAS,  In  order  to  protect  public  health,  the  initial  remedial  action  will  include  securing 
the  site  against  trespass;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  supplemental  appropriation  in  the  amount  of  $600,000  to  fund  the  necessary 
actions  to  meet  this  regulatory  requirement  and  to  obtain  the  funds  from  the  Water  Enterprise 
unappropriated  fund  balance. 


/  liereby  certify  that  the  foregoing  resolution  was  adopted  by  tlie  Public  Utilities  Commission  at  its 
meeting  of  November  23,  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0294 


WHEREAS,  the  San  Francisco  Public  Utilities  Commission  is  already  offering  to  San 
Francisco's  270  child  care  centers  an  opportunity  to  receive  a  lead-free  faucet;  and 

WHEREAS,  the  average  child  care  center  houses  20  children  and  3  adults  every  day  for 
eight  to  ten  hours  a  day;  and 

WHEREAS,  it  estimated  that  the  average  child  care  center  would  save  42  ccf  of  water  per 
year  if  they  replace  their  water-inefficient  toilets  with  water-efficient  toilets;  and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  already  offers  high  quality, 
water  efficient  toilets  for  only  $  1 0  to  its  residential  customers;  and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  is  committed  to  water 
conservation  and  reducing  costs  to  its  customers;  therefore  be  it 

RESOLVED  that  the  San  Francisco  Public  Utilities  Commission's  Customer  Service 
Bureau  is  authorized  to  offer  to  child  care  centers  in  San  Francisco  the  opportunity  to  purchase 
water  efficient  toilets  for  only  $10  with  its  lead-free  faucet  program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV  2^  1999 


Secretary,  Public  Utilities  Conimission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0295 


WHEREAS,  On  September  9,  1999,  PUC  Sewer  Operations  identified  an  emergency  sewer 
condition  on  Filbert  Street  from  Van  Ness  Avenue  to  Franklin  Street  and  Rose  Street  from  Gough  Street  to 
Market  Street;  and 

WHEREAS,  The  existing  1 6-inch  diameter  sewer  located  on  Filbert  Street  from  Van  Ness  Avenue 
to  Franklin  Street  had  open  joints,  deformed  sections,  and  multiple  cracks,  and  the  existing  1 2-inch  diameter 
sewer  on  Rose  Street  from  Gough  Street  to  Market  Street  had  open  joints  resulting  in  sand  infiltration;  and 

WHEREAS,  Immediate  repairs  were  required  in  order  to  protect  the  health,  welfare,  and  property  of 
the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW-258E,  "Filbert/Rose  Streets  Emergency  Sewer  Replacemenf  to  replace  the  existing  sewers  with 
approximately  255  feet  of  12-inch  and  408  feet  of  18-inch  diameter  vitrified  clay  pipe  (VCP)  sewers;  and 

WHEREAS,  The  Contractor,  Harty  Pipelines,  began  the  emergency  work  on  October  13,1 999,  and 
all  work  is  specified  to  be  completed  on  or  before  November  9,  1999  (for  a  total  of  28  calendar  days);  and 

WHEREAS,  Because  this  is  an  emergency  contract,  HRC  subcontractinggoals  are  not  required;  and 

WHEREAS,  The  cost  of  the  project  is  projected  to  be  $248,734.00,  of  which  $189,584.00  is  for  the 
construction  contract.  Funds  are  available  from  the  1 995B  Sewer  Bond  under  Job  Order  No.  01 1 9J  (Fund 
5C/CPF/95B,  FAMIS  Project  No.  CEN95BSI0040);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  ratifies  the  Declarationof  Emergency; 
and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to 
approve  the  expenditure  of  fiinds  for  the  emergency  work  to  replace  the  structurally  inadequate  sewer  on 
Filbert  Street  from  Van  Ness  Avenue  to  Franklin  Street  and  Rose  Street  from  Gough  Street  to  Market  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  NflV  9.  g   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0296 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  PubUc  UtiUties  Commission  in  Santa  Clara  County;  and 

'  .  - 

WHEREAS,  Gachina  Landscape  Management  has  requested  to  enter  into  a  Lease 
Agreement  to  use  the  area  for  a  vehicle  parking  and  landscape  equipment  and  material  storage;  and 

WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  has  a  categorical  exemption  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  condhions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  14,414  square  feet  of  land  to 
Gachina  Landscape  Management  as  Lessee,  for  the  purpose  of  vehicle  parking  and  landscape 
materials  and  equipment  storage  area  for  an  adjacent  landscape  business  in  Menlo  Park,  as  set  forth 
in  the  Lease  of  certain  real  property  under  jurisdiction  of  the  Public  Utilities  Commission,  as  shown 
on  SFPUC  Drawing  No  B  -4726  of  the  Lease,  commencing  upon  final  execution  following 
authorization  and  approval  of  said  Lease  by  the  PUC,  and  expiring  five  (5)  years  from  the 
commencement  date  provided  the  Lessee  shall  pay  an  annual  rental  rate  of  $1 3,491 .00  per  year  or 
$1,124.00  per  month  with  a  CPI  adjustment  on  the  first  (T')  anniversary  of  the  commencement  date 
and  every  twelve  (12)  months  thereafter;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  taken 
by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and  confirmed 
by  this  Commission;  and  be  it  ' 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV  2  3  193!?/        -    /\        / i.  v 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0297 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under 
the  jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County; 
and 

WHEREAS,  RJS  &  Associates  has  requested  to  enter  into  a  Month  to  Month  Lease 
Agreement  to  use  the  area  to  cut  a  sloped  bank  for  the  construction  of  an  adjacent  parking 
lot  located  on  the  adjoining  property;  and 

WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  has  a  categorical  exemption  from  the  requirements 
of  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  1 1 ,600  square  feet  of  land 
to  RJS  &  Associates  as  Lessee,  for  the  purpose  of  cutting  a  sloped  bank  to  construct  a 
subterranean  garage  located  on  an  adjacent  property  in  Los  Altos,  as  set  forth  in  the 
Lease  of  certain  real  property  under  jurisdiction  of  the  Public  Utilities  Commission,  as 
shown  on  SFPUC  Drawing  No  B  4741  of  the  Lease,  commencing  upon  final  execution 
following  authorization  and  approval  of  said  Lease  by  the  PUC,  and  expiring  within  six  (6) 
months  from  the  commencement  date,  if  not  terminated  sooner,  provided  the  Lessee  shall 
pay  an  annual  rental  rate  of  $2,784.00  per  month;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and 
heretofore  taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified, 
approved  and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of       NOV  2  ^  199^^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0298 


WHEREAS,  On  April  13,  1999,  per  Resolution  No.  99-0094,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-212, 
"Post/Grove/Potomac  Streets  Sewer  Replacement"  and  authorized  advertising  for  proposals  to  replace  the 
existing  sewers  on  Post  Street  from  Baker  to  Lyon  Streets,  Grove  Street  from  Broderick  to  Baker  Streets, 
and  Potomac  Street  from  Waller  Street  to  Duboce  Park;  and 

WHEREAS,  The  Contract  was  advertised  on  August  28,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $260,290;  and 

WHEREAS,  Five  (5)  bids  were  received  and  opened  publicly  on  September  23,  1999;  and 

WHEREAS,  Staff  review  of  the  bids  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  J.  Flores  Construction  Company,  Inc.  as  the  lowest  responsive  and 
responsible  bidder  with  a  bid  of  $273,876.00;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Plarming  Department's  Major  Environmental  Analysis  Section  has  determined 
that  the  Clean  Water  Program's  sewer  replacement  program  is  categorically  exempt  from  environmental 
review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  are  available  from  the  Repair  and  Replacement  Fund  under  Job  Order  No. 
1632N,  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR00540);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Clean  Water  Program  Contract 
No.  CW-212,  "Post/Grove/Potomac  Streets  Sewer  Replacement,"  in  the  amount  of  $273,876.00  to  the 
lowest  responsive  and  responsible  bidder,  J.  Flores  Construction  Company,  Inc.,  subject  to  execution  by 
the  Public  Utilities  General  Manager  and  certification  as  to  the  availability  of  funds  by  the  City 
Controller. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV  2  3  1999         /j  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  99-0299  • 

.  - 

'  -  --  -  .       t  . 

,  s         .1-  .  . 

WHEREAS,  The  Commission  has  maintained  a  Washington,  D.C.  based  consultant  to 
provide  legislative  representation  and  advocacy  services  before  the  Congress  and  federal 
agencies  in  the  areas  of  water,  energy,  wastewater,  and  natural  resources;  and 

WHEREAS,  At  the  direction  of  the  Commission,  a  Request  for  Qualifications  was  issued 
on  September  10,  1999  for  Legislative  Representation  and  Advocacy  services  to  be  performed  by 
a  Washington,  D.C.  based  consultant;  and 

WHEREAS,  The  firm,  Hooper,  Owen,  Gould,  &  Winbum,  submitted  a  Statement  of 
Qualifications;  and 

WHEREAS,  The  firm  of  Hooper,  Owen,  Gould,  &  Winburn  identified  the  firms  of 
Mason  Tillman  &  Associates,  Ltd.,  and  the  AML  Group  as  subcontractors.  Mason  Tillman  & 
Associates  has  been  certified  as  a  Local  Business  Enterprise  (LBE),  Minority  Business 
Enterprise  (MBE),  and  Woman  Business  Enterprise  (WBE)  by  the  Human  Rights  Commission. 
The  AML  Group  has  been  certified  as  a  LBE  and  WBE  by  the  HRC;  and 

WHEREAS,  Upon  review,  the  Candidate's  Statement  of  Qualifications  was  found  to  be 
responsive  to  the  Request  for  Qualifications  issued  on  September  10,  1999;  now,  therefore  be  it 

RESOLVED,  That  the  Commission  authorizes  the  General  Manager  to  execute  and 
award  a  contract  for  Legislative  Representation  and  Advocacy  services  to  the  firm  of  Hooper, 
Owen,  Gould,  &  Winbum  for  a  period  six  months.  The  amount  of  the  contract  is  not  to  exceed 
$150,000.  Funding  for  this  contract  is  available  in  the  Hetch  Hetchy  Enterprise  Object  027,  Sub 
Object  02751,  Index  Code  326108. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NQ)^  2  3  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0300 


WHEREAS,  On  June  8,  1999,  per  Resolution  No.  99-0155,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Clean  Water  Program  Contract  No.  CW-204,  "Southeast 
Water  Pollution  Control  Plant  -  Building  062  Improvements"  and  authorized  advertising  for  proposals  to 
provide  needed  repairs  to  the  influent  and  effluent  charmels,  the  building  structure,  and  to  improve  worker 
safety;  and 

WHEREAS,  The  Contract  was  advertised  on  June  26,  1 999;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  Contract  was  $1,212,785.00;  and 

WHEREAS,  Three  bids  were  received  and  opened  publicly  on  July  29,  1999;  and 

WHEREAS,  Numerous  questions  arose  during  the  review  of  bids,  and  after  careful  consideration, 
the  decision  was  made  to  recommend  the  rejection  of  all  bids  and  to  re-advertise  the  contract;  and 

WHEREAS,  After  consulting  with  the  Human  Rights  Commission,  they  have  concurred  with  the 
recommendation  to  reject  all  bids;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has  determined 
that  the  Clean  Water  Program's  Repair  and  Replacement  Program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act; 
and 

WHEREAS,  Funds  for  this  Contract  are  available  from  the  Repair  and  Replacement  Fund  under 
Job  Order  No.  1561N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR93940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  bids  received  for  Clean  Water  Program 
Contract  No.  CW-204,  "Southeast  Water  Pollution  Control  Plant  -  Building  062  Improvements,"  and 
approves  the  request  to  repackage  the  contract  for  re-advertising  under  Contract  No.  CW-204R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV  2  3  1999 


Secretary,  Public  Utilities  dbmmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.       .  99-0301 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property 
under  the  jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  (PUC)  which  is 
leased  to  business  and  individuals;  and 

WHEREAS,  Through  Resolutions  95-0038,  95-0171,  96-0008,  96-0126,  97- 
0206,  97-0341,  98-0176,  and  99-0064,  the  PUC  contracted  the  services  of  Mr. 
Bruce  Lymburn  to  provide  independent  property  appraisals,  negotiate  fair  market 
rents,  negotiate  with  the  City  of  Pleasanton  on  the  development  of  the  Bernal 
Property  and  work  on  the  marketing  and  disposition  of  the  property;  and 

WHEREAS,  This  Commission  desires  to  continue  to  utilize  the  services  of  Mr. 
Lymburn  on  the  negotiating  team  and  to  ensure  the  project  approvals  are  obtained 
from  the  City  of  Pleasanton  for  the  development  of  the  Bernal  Property;  and 

WHEREAS,  This  Commission  also  desires  to  utilize  the  services  of  Mr. 
Lymburn  for  the  potential  sale  of  the  Bernal  Property;  and 

WHEREAS,  Funding  for  this  contract  modification  is  available  in  the  General 
Manager's  Bernal  Property  project  operating  budget;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
Public  Utilities  Commission  to  amend  the  personal  services  contract  with  Mr.  Bruce 
Lymburn  to  increase  the  contract  amount  from  $1,000,000  to  $1,195,500  and  to 
extend  the  contract  term  to  June  30,  2000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  NOV  23  1999 


f  23  1999 


Secretary,  Public  Utilities  Commission 
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99-309 


1.  .    Call  to  Order:         10:40  A.M. 


2.  Roll  Call:  Present  -  President  Ann  Moller  Caen,  Commissioner  E. 

Dennis  Normandy,  and  Commissioner  Victor  G.  Makras, 

Vice  President  Frank  L.  Cook  arrived  at  10:50  A.M. 

3.  Discussion  and  possible  action  related  to  the  selection  panel  for  the  Program 
Management  Consultant. 

Mr.  Moran  stated  that  previously  the  Commission  had  established  criteria  for 
members  of  the  Program  Management  Selection  panel.  He  said  that  he 
provided  the  Commission  with  a  memorandum  today  with  individuals  to  serve  in 
that  capacity  who  meet  the  criteria  and  have  signed  statements  of  no  conflict  of 
interest. 

Mr.  Moran  read  the  names  into  the  record  as  follows: 

Girish  Balachandran,  representing  the  Bay  Area  Water  Users  Association 
interests;  ,  , 

Andrew  DeGraca,  Manager  of  the  PUC  Water  Quality  Bureau; 

Peter  Nelson,  President  and  CEO  of  California  Water  Service  Company; 

Johnnie  Clark,  a  Ph.D.,  CPA  and  a  financial  consultant  who  formerly 
served  on  the  Atlanta,  Fulton  County  Water  Resources  Commission;  and 

Tony  Irons,  City  Architect,  who  provides  engineering  experience, 
,    specifically  with  very  complicated  and  sensitive  projects. 

.      Also,  as  non  voting  members,  George  Wong  of  the  City  Attorney's  Office  and 
Virginia  Harmon  representing  the  Human  Rights  Commission  will  be  available  to 
the  panel. 

J   President  Caen  suggested  increasing  the  number  of  panelist  from  5  to  6  to 
include  someone  with  an  engineering  background  and  possibly  a  woman 
engineer.  Commissioners  Makras  and  Normandy  concurred. 


99-310 
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Commissioner  Normandy  suggested  that  the  representatives  from  the  City 
Attorney's  Office  and  the  Human  Rights  Commission  should  be  resource 
persons  to  the  panel  rather  than  non  voting  members  of  the  panel.  He 
expressed  the  opinion  that  it  would  be  inappropriate  for  them  to  express  opinions 
and  urge  direction  of  the  panel.  Commissioner  Makras  concurred  and  said  that 
their  involvement  should  be  limited  to  being  a  resource  to  the  panel  and  to 
assure  the  integrity  of  the  process. 

Mr.  Moran  said  that  the  interviews  would  be  in  January. 

Commissioner  Normandy  moved  to  accept  the  recommendation  of  the  General 
Manager  regarding  the  five  full  voting  members  per  the  memo  dated  November 
20,  1999  and  distributed  today;  and  that  a  sixth  panel  member  be  added  with  the 
specific  criteria  involving  engineering  skills  and  increasing  diversity  with  a  female; 
and,  furthermore,  that  the  representatives  from  the  City  Attorney's  Office  and  the 
Human  Rights  Commission  not  be  designated  as  members,  Commissioner 
Makras  seconded,  the  resolution,  as  amended,  passed  (3-0)  unanimously. 

Commissioner  Makras  noted  that  the  memorandum  was  dated  November  20, 
1999.  He  had  not  received  it  in  his  packet  and  only  received  it  at  today's 
meeting.  He  asked  whether  it  had  been  sent  out  with  the  agenda  item  for  the 
public's  benefit.  Mr.  Moran  responded  that  the  memo  had  not  been  distributed 
earlier  so  as  not  to  put  the  names  of  the  individuals  in  the  public  arena  until  such 
time  as  the  Commission  had  acted.  Commissioner  Makras  commented  that  the 
public  did  not  have  an  opportunity  to  comment  since  the  names  were  not  made 
public.  He  also  noted  that  the  memo  references  a  statement  to  be  signed  by  the 
panelists.  He  expressed  the  opinion  that  when  one  document  references 
another  document,  the  referenced  document  should  also  be  provided  for  the 
Commission  and  the  public. 

Commissioner  Cook  arrived  at  10:50  P.M. 

Following  the  Closed  Session,  Commissioner  Normandy  moved  in  the  interest  of 
haste,  to  delegate  to  the  President  of  the  Commission  authorization  to  approve 
the  General  Manager's  recommendation  should  approval  be  needed  prior  to  the 
next  meeting.  Commissioner  Makras  seconded.  The  resolution  as  amended, 
passed  (4-0)  unanimously. 

Resolution  No.  99-0313:    Approve  five  individuals  nominated  by  the  General 

Manager  to  serve  on  the  selection  panel  for  the 
Program  Management  Consultant;  and  authorize  the 
President  to  approve  selection  of  a  sixth  individual  to 
be  nominated  by  the  General  Manager. 


99-311 


CLOSED  SESSION 

4.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c):  -        .  ^ 

)    Anticipated  Litigation:       As  Plaintiff 

CCSF  V.  Hetch  Hetchy  Mountain  Spring  Water 
Company  (Trademark  Application  Serial  No.  75- 
519694) 

No  action  was  taken. 

5.  Public  Employee  Appointment/Hiring  -  Pursuant  to  Government  Code  Section 
54957  and  Administrative  Code  Section  67.10(b): 

Position:  General  Manager  of  Public  Utilities 

No  action  was  taken. 

6.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none.  .   ,  ' 

7.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters 
listed  above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert 
the  attorney-client  privilege;  passed  (4-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  10:55  A.M.  to  11:54  A.M. 
to  discuss  the  above  listed  Closed  Session  items: 

At  11:54,  the  Public  Utilities  Commission  reconvened  in  open  session. 

8.  Announcement  following  Closed  Session. 

President  Caen  announced  that  no  action  was  taken  during  the  Closed  Session. 


99-312 


9.      Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Makras,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:  11:55  A.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0313 


Resolved,  That  the  Commission  hereby  approves  the  five  individuals  nominated  by  the 
General  Manager  to  serve  as  fiill  voting  members  of  the  selection  panel  for  the  Program 
Management  Consultant;  and  be  it 

Further  Resolved,  That  a  sixth  panel  member  shall  be  added  who  shall  be  female  and 
possess  engineering  skills;  and  be  it 

Further  Resolved,  That  representatives  from  the  City  Attorney's  Office  and  the  Human 
Rights  Commission  shall  not  be  designated  as  members  of  the  selection  panel  but  shall  be 
resource  persons  available  to  the  selection  panel;  and  be  it 

Further  Resolved,  That  time  being  of  the  essence,  the  President  of  the  Commission  is 
authorized  to  approve  the  General  Manager's  recommendation  should  approval  be  needed  prior 
to  the  next  meeting. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of       Decembers,  1999 


Secretary,  Public  Utilities  Commission 


City  and  County  of  San  Francisco 

PUBLIC  UTILITIES  COMMISSION 


1155  Market  street 
San  Francisco,  OA  94103  . 
(415)554-3160 

November  20,  1999 


TO:     Members,   Public  Utilities  Commission 
FM:     Anson  B.  Moran,  General  Manager 
RE:     Program  Management  Selection  Panel 

The  Commission  has  taken  a  variety  of  actions  to  make  sure 
that  a  selection  panel  is  established  that  is  expert, 
balanced  and  unbiased.     Specifically  they  have  adopted 
criteria  for  the  panel  and  have  directed  the  General  Manager 
to  recommend  individuals  who  meet  the  criteria  for  approval 
by  the  Commission.   .         -  ' 

In  making  my  recommendation  I  have  sought  to  meet  the  PUC's 
criteria,   meet  gender  and  ethnic  balance  objectives  and 
assure  the  absence  of  any  legal  or  perceived  conflict  of 
interest.     Attached  for  reference  are: 

1.  Evaluation  Panel  Selection  Criteria  adopted  by  the  Public 
Utilities  Commission 

2.  A  Conflict  of  Interest  Statement  that  panelists  will  be 
required  to  sign   (it  should  be  noted  that  this  statement 
goes  well  beyond  the  requirements  of  law) 

I  am  pleased  to  make  the  following  recommendations: 

•  Girish  Balachandran :  Representing  BAWUA  interests,  Girish 
is  Manager  of  Supply  Resources  for  the  City  of  Palo  Alto. 

•  Andrew  DeGraca :  Representing  PUC  interests,   Andrew  is 
Manager  of  the  PUC  Water  Quality  Bureau. 


•  Peter  Nelson:   Providing  the  perspective  of  a  CEO,  Peter 

•    is  President  and  CEO  of  California  Water  Service  Company. 

•  Johnnie  Clark:   Providing  the  finance  perspective,  Johnnie 
is  a  Ph.D.,   CPA,   and  financial  consultant.     She  has 
served  on  the  board  of  the  Metropolitan  Atlanta  Rapid 
Transit  Authority  and  the  Atlanta/Fulton  County  Water 
Resources  Commission. 

•  Tony  . Irons:  Providing  experience  with  successful,  large, 
high  profile,  complicated  construction  projects,  Tony  is 
the  City  Architect.  While  not  included  in  the 

,  Commission's  selection  criteria,   I  believe  that  Tony  will 
round  out  the  panel's  capabilities  and  recommend  his 
inclusion. 

•  George  Wong:  Representing  the  City  Attorney  as  a  non- 
voting member  of  the  panel. 

•  Virginia  Harmon:  Representing  the  Human  Rights  Commission 
as  a  non-voting  member  of  the  panel. 

All  recommended  panelists  have  reviewed  the  list  of  prime 
and  sub  contractors  who  have  proposed  for  the  Program 
Management  contract  and  are  able  to  sign  the  conflict  of 
interest  form.     All  are  willing  and  able  to  serve. 

By  approving  the  selection  panel  by  resolution,    the  names  of 
the  Panelists  are  public.     We  have  advised  the  bidders  that 
they  should  not  contact  the  panelists  and  have  told  the 
panelists  that  they  should  refuse  any  such  contact. 
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Call  to  order: 


1:35  P.M. 


Roll  Call:  Present  -      President  Ann  Moller  Caen,  Vice  President 

Frank  L.  Cook,  Commissioner  Victor  G.  Makras 

Excused  -     Commissioner  E.  Dennis  Normandy 

Approval  of  Minutes 

There  was  none.  • 

Communications 

No  action  was  taken.    .  ^ 

Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Makras  referred  to  two  letters  received  by  the  Commission 
expressing  concerns  regarding  the  composition  of  the  panel  that  will  evaluate  and 
select  the  Program  Manager  for  the  Capital  Improvement  Program.  He  asked 
whether  there  were  any  changes  to  staffs  recommendation  due  to  issues  raised  in 
the  letters.  Anson  B.  Moran,  General  Manager  of  Public  Utilities,  responded  that 
the  anonymous  letters  expressed  concerns  about  the  technical  expertise  of  the 
panel  members  and  representation  as  far  as  minorities  and  women.  He  stated  that 
those  were  the  same  issues  raised  by  the  Commission  and  the  source  of  direction 
to  staff  to  find  a  sixth  member  who  would  be  a  women  engineer.  He  said  the  criteria 
he  used  for  selecting  the  members  of  the  panel  reflected  the  wishes  of  the 
Commission  and  given  the  initial  direction  it  is  appropriate  to  proceed  with  the  panel 
approved  by  the  Commission. 

President  Caen  stated  that  she  felt  uneasy  with  letters  were  not  signed. 
Commissioner  Cook  commented  that  he  was  confident  with  staffs  recommendation 
as  it  was  based  on  the  direction  of  the  Commission.  He  stated  that  the  two 
anonymous  letters  do  not  have  value  and  those  people  protesting  should  identify 
themselves.  He  suggested  moving  forward  with  the  selection  panel  approved  by 
the  Commission.    ,     ,  . 

Mr.  Moran  noted  that  the  panel  is  not  yet  complete  as  one  of  the  five  members 
withdrew  from  the  panel.  He  said  he  would  be  looking  for  a  replacement  for  the  fifth 
member  and  had  received  nominations  for  the  sixth  member  as  directed. 

President  Caen  directed  staff  to  schedule  this  matter  on  the  January  4,  2000 
meeting  to  request  approval  for  the  sixth  member  of  the  panel  and  replacement  for 
the  fifth  member. 
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®.      Introduction  of  New  Business  by  Commissioners 

There  was  none. 

7.       Report  of  the  General  Manager 

;   •  Y2K  Report         '  '         .  * 

Mr.  Moran  reported  that  the  PUC  is  fully  compliant  and  staff  is  preparing  for  a  high 
>       level  of  readiness  on  New  Year's  Eve. 

Commission  Meeting  Schedule 

The  Public  Utilities  Commission  will  hold  regular  and  special  meetings  on  the 
following  dates  and  at  the  locations  listed  below: 

Date  -.  "  Time  '  ;■  Location 


(■  '      Tuesday,  December  28,  1999 
Tuesday,  January  4,  2000 
Tuesday,  January  11,  2000 
Tuesday,  January  18,  2000  (will  be  revised) 
Tuesday,  January  25,  2000 

The  budget  will  be  scheduled  for  adoption  on  January  25;  January  18  will  be 
rescheduled;  and  the  previously  planned  February  1 ,  2000  meeting  is  cancelled. 

Beginning  January  25,  2000,  the  Public  Utilities  Commission  will  resume  its  regular 
meeting  schedule  of  the  second  and  fourth  Tuesday  of  each  month,  at  1 :30  P.M.,  in 
Room  400,  City  Hall,  1  Dr.  Carlton  B.  Goodlett  Place.      .  , 

8.       Public  comments  on  matters  that  were  not  on  today's  agenda. 

Mr.  Nate  Ratner  inquired  about  the  results  of  Propositions  A  &  B.  He  requested  that 
within  the  next  1 0  to  1 5  days  he  would  like  to  obtain  a  complete  description  of  the 
67  projects,  where  it  is  going,  how  much  has  been  spent,  and  how  much  was 
appropriated.  Mr.  Ratner  expressed  concerns  about  sewer  jobs  that  take  a  long 
time  to  complete  and  why  it  takes  a  citizen  to  resolve  a  problem  of  the  PUC,  e.g. 
3760  Webster  Street,  21^'  and  Ravendale,  20*^  and  Yukon  Streets. 


IVleeting  Cancelled 

1:30  P.M.  1155  Market  Street,  Room  402 

1 :30  P.M  1 1 55  Market  Street,  Room  402 

1 :30  P.M         . ^  1 1 55  Market  Street,  Room  402 

1:30  P.M  ^  City  Hall,  Room  400 
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REGULAR 


Resolution  commending  Carolyn  H.  Oisen. 

Commissioner  Makras  acknowledged  Ms.  Carolyn  Olsen's  excellent  performance  in 
her  position  as  Assistant  General  Manager  of  Operations.  He  noted  that  one  of  the 
areas  the  Commission  envisioned  was  achieving  a  diverse  workforce.  Mr.  Moran 
was  successful  in  establishing  diversity  in  PUC  management  positions.  Mr.  Moran's 
hiring  of  Ms.  Olsen  was  a  breaking  ground  event  and  paved  the  way  for  others  to 
become  Assistant  General  Manager  or  General  Manager.  He  stated  that  he  was 
pleased  to  see  the  diversity  in  the  PUC  management  today  and  he  hoped  that  it 
continues. 

President  Caen  acknowledged  Ms.  Olsen's  extreme  knowledge  and  great  insight 
into  problems.  Commissioner  Cook  expressed  gratitude  to  Ms.  Olsen  for  her 
services  to  PUC. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-  0302:    Commending  Carolyn  H.  Olsen  on  the  occasion  of  her 

retirement  as  Assistant  General  Manager,  Operations. 

Resolution  commending  Timothy  M.  Dayonot. 

Commissioner  Makras  acknowledged  Mr.  Dayonot's  work  as  a  Manager  of 
Governmental  &  Public  Affairs.  He  thanked  Mr.  Dayonot  for  his  efforts  in  bringing 
PUC  to  the  public's  view  in  a  professional  manner  and  representing  the  Public 
Utilities  Commission  and  every  employee  in  a  Cadillac  way.  He  stated  that  Mr. 
Dayonot  was  a  constant  voice  and  one  that  kept  the  Commission  on  the  level  quite 
a  bit. 

President  Caen  recognized  Mr.  Dayonot  as  a  tremendous  negotiator  and 
spokesperson  for  the  PUC  during  the  last  six  years. 

Commissioner  Cook  wished  him  luck  in  his  new  job  with  the  State  Department  of 
Community  Services  and  Development. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously. 

Resolution  No.  99-  0303:   Commending  Timothy  M.  Dayonot  for  his  services  as 

Government  and  Public  Affairs  Manager. 
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1 .  Discussion  of  the  General  Manager's  recommendation  regarding  the  Citizens 
Advisory  Committee  on  Wastewater. 

IVlr.  Moran  reported  that  staffs  recommendation  was  to  maintain  and  broaden  the 
scope  of  services  of  the  Citizens  Advisory  Committee  (CAC)  so  that  it  can  provide 
counsel  to  the  General  Manager  of  PUC  and  the  Commission  with  respect  to  the 
capital  improvement  program,  represent  the  point  of  view  of  the  CAC  to  the 
Commission  and  represent  the  need  for  and  the  reasoning  behind  the  capital 
program  to  the  public  at  large. 

Jane  Nurre,  Vice  President  and  Secretary  of  the  Citizens  Advisory  Committee  (CAC) 
on  Waste  Water  Management,  thanked  staff  for  their  support  in  expanding  CAC's 
role.  She  stated  that  a  new  and  expanded  CAC  would  be  a  bridge  to  the  public,  as  it 
will  bring  real  public  participation.  She  suggested  creating  a  committee  to  set  up  a 
working  structure  for  the  new  CAC. 

George  Tainter,  a  member  of  the  Citizens  Advisory  Committee,  spoke  in  favor  of 
expanding  the  role  of  the  CAC. 

Corrie  Woods  commented  in  support  of  a  reconstituted  CAC.  She  suggested  that  the 
terms  of  CAC  members  be  staggered  and  appointed  by  the  PUC,  the  Mayor  and  the 
Board  of  Supervisors.  She  also  suggested  forming  three  subcommittees  for  each 
division  in  the  PUC:  Water,  Hetch  Hetchy  and  Clean  Water  Program. 

Nate  Ratner  commented  about  the  accomplishments  of  the  CAC. 

Art  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association,  expressed 
support  in  a  reconstituted  CAC.  He  suggested  considering  the  possibility  of 
coordinating  PUC  activities  and  communications  with  the  CAC. 

President  Caen  directed  staff  to  schedule  this  matter  for  the  next  PUC  meeting. 

12.  Presentation  on  the  development  and  implementation  of  a  Preventive  Maintenance 
Program  in  the  Water  Supply  &  Treatment  Division. 

Frances  McCormick,  Associate  Mechanical  Engineer  at  the  Water  Supply  & 
Treatment  Division,  presented  a  report,  using  overhead  slides,  concerning  the 
development  and  implementation  of  a  Preventive  Maintenance  Program  in  the  Water 
Supply  &  Treatment  Division.  The  Preventive  Maintenance  Program  was  developed 
to  correct  deficiencies  and  improve  the  department's  preventive  maintenance  system. 
A  survey  conducted  by  the  Productivity  Task  Force  found  that  PUC  is  behind  in  the 
water  industry  in  scheduling,  planning  and  documenting  maintenance  work. 

Ms.  McCormick  reported  that  staff  had  used  in-house  resources  and  professional 
service  support  to  develop  and  implement  a  preventive  maintenance  program."  They 
have  developed  a  system  of  documenting  maintenance  work  for  use  in  planning 
future  equipment  replacement.  They  compiled  manufacturer  recommended 
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preventive  maintenance  for  all  critical  equipment,  assigned  time  period  to  the 
maintenance  task  and  determined  staff  requirements  to  complete  the  task.  This 
system  had  been  implemented  at  the  Harry  Tracy  Water  Treatment  Plant  and  would 
be  implemented  within  the  Water  Supply  &  Treatment  Division  by  the  end  of  next 
year. 

Ms.  McCormick  stated  that  the  PUC  is  also  deficient  in  the  area  of  predictive 
equipment  maintenance.  Predictive  maintenance  is  based  on  measurable 
observation  about  how  specific  equipment  is  functioning.  There  are  existing 
technologies  that  help  determine  the  operating  condition  of  a  piece  of  equipment  so 
that  equipment  can  be  scheduled  for  service  at  the  best  possible  time  to  prevent 
problems.  The  department  purchased  an  infrared  imaging  system  recently. 

Cheryl  Davis  concluded  that  the  presentation  was  aimed  to  provide  the  Commission 
with  feedback  on  how  the  money  that  was  approved  in  the  budget  was  effectively 
used. 

13.  Presentation  on  activities  and  accomplishments  of  the  PUC  Dive  Team. 

Tony  Flores,  Manager  of  the  City  Distribution  Division,  discussed  the  functions  and 
scope  of  work  of  the  Dive  Team.  The  Dive  Team  was  established  to  perform  facility 
inspections  .and  emergency  work.  He  showed  slides  of  emergency  response  dives 
conducted  by  the  team  at  various  facilities,  e.g.  Lake  Cherry  and  Lake  Eleanor.  Mr. 
Flores  introduced  the  members  of  the  Dive  Team:  Doug  Gramberg,  Larry  Anderson 
and  John  Jordan. 

Karen  Kubick  of  the  Utilities  Engineering  Bureau  talked  about  the  contributions  of  the 
Dive  Team  to  capital  improvement  projects  and  water  quality  efforts.  The  activities  of 
the  Dive  Team  include  internal  and  external  inspections  of  reservoirs,  tanks  and 
pipelines,  responding  to  water  quality  incidents,  assist  in  the  rehabilitation  of  facilities, 
remove  debris,  and  obtain  samples  for  water  quality  testing. 

Mr.  Flores,  Manager  of  City  Distribution  Division,  noted  that  this  service  was  offered 
on  an  emergency  basis  to  the  City  of  Daly  City  at  one  time  and  perhaps  could  be 
expanded  to  other  BAWUA  agencies. 

14.  Discussion  and  possible  action  related  to  the  SFPUC  Housing  Policy. 

Moved  by  Commissioner  Makras,  seconded  by  Commission  Cook  to  continue  Item 
14  to  the  call  of  the  Chair;  passed  (3-0)  unanimously. 


99-319 


1 5.  Discussion  and  possible  action  related  to  the  repair  of  the  San  Joaquin  Pipeline  No.  3 
in  the  Hetch  Hetchy  Aqueduct. 

Commissioner  Cook  moved,  seconded  by  Commissioner  Makras  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously: 

Resolution  No.  99-0304:    Ratify  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission,  approve 
expenditure  of  funds  for  $610,000,  and  request  the 
Board  of  Supervisors  to  approve  the  expenditure  of 
•  '  funds  to  detect  and  repair  corrosion  in  San  Joaquin 

.       '  Pipeline  No.  3. 

LEASES  AND  PERMITS  ^ 

16.  Discussion  and  possible  action  related  to  the  lease  of  approximately  0.80  acres  of 
PUC  land  located  on  a  portion  of  Parcel  173  of  Bay  Division  Pipeline  Nos.  3  and  4 
right  of  way  in  Sunnyvale,  California. 

Commissioner  Cook  moved,  seconded  by  Commissioner  Caen  to  adopt  the  following 
resolution;  passed  (3-0)  unanimously: 

Resolution  No.  99-0305:    Authorize  a  lease  with  The  Irvine  Company,  as  lessee, 

for  parking  and  landscaping  purposes  at  an  initial  rental 
^  rate  of  $10,440.60  per  year. 

•      CONSTRUCTION  CONTRACTS 

Advertise 

Commissioner  Cook  moved,  seconded  by  Commissioner  Makras  to  adopt  Item  Nos.  17 
and  18  collectively;  passed  (3-0)  unanimously: 

17.  Resolution  No.  99-0306:     Approve  the  final  plans  and  specifications  and  authorize 

advertisement  for  proposals  for  Clean  Water  Program 
,  .  Contract  No.  CW-205, 4'"  Avenue/5"'  Avenue/Paris 

Street  Sewer  Replacement. 

18.  Resolution  No.  99-0307:     Approve  the  final  plans  and  specifications  and  authorize 

advertisement  for  proposals  Clean  Water  Program 
'     Contract  No.  CW-225,  Sutter  Street  and  Golden 
Gate/21®' Avenues  Sewer  Replacement. 
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Amend 

19.  Discussion  and  possible  action  related  to  San  Francisco  Water  Department  Contract 
No.  WD-2290,  Sunoi  Water  Temple:  Phase  I  Building  Restoration. 

Staff  Recommendation:     Approve  additional  funding  of  $469,000;  approve 

contract  modification  No.  1  in  the  amount  of  $384,999 
and  extension  of  contract  time  by  60  calendar  days; 
"       -  approve  reallocation  of  $269,000  from  Millbrae  North 

.  Building  Project,  and  $200,000  from  Millbrae  Office - 

"  ^■  -  Rollins  Road  and  Harry  Tracy  Water  Treatment 

Plant/Quality  and  Reliability  Enhancement  Program 

"  •    r.i  Office  Remodel  Project.  . 

Michael  Quan,  Manager  of  Utilities  Engineering  Bureau,  reported  that  during  the 
seismic  upgrade  of  the  temple,  unforeseen  conditions  in  the  interior  of  the  columns 
necessitated  revisions  to  the  seismic  design.  Four  out  of  the  12  columns  of  the 
temple  were  found  to  be  solid  concrete  and  needed  to  be  retrofitted  differently  from 
the  eight  columns.  Mr.  Quan  explained  that  there  was  no  way  of  knowing  the 
condition  of  the  columns,  as  there  were  no  as-built  drawings  available  during  the 
design  phase  of  the  project.  The  redesign  effort  would  require  $469,000  of  additional 
funding  and  an  extension  of  time  of  60  days. 

Commissioner  Makras  moved  to  adopt  staffs  recommendation.  Commissioner  Cook 
seconded.       "  ^ 

President  Caen  commented  that  she  was  uncomfortable  with  the  proposal  due  to  the 
$1  million  increase  in  cost  and  expressed  concern  that  this  work  could  be  done  for 
less.  Lena  Ch'en,  Project  Manager,  stated  that  staff  had  researched  industry 
standards  in  core  drilling  work  and  considering  that  it  is  a  very  specialized  trade  she 
felt  that  the  cost  was  reasonable. 

Commissioner  Makras  commented  that  the  person  hired  to  evaluate  the  columns 
missed  the  mark  and  should  give  us  back  our  money.  Commissioner  Cook  added  that 
the  error  made  by  the  consultant  caused  a  change  order  that  cost  more  than  when 
the  work  was  first  contracted  out. 

Commissioner  Cook  withdrew  his  second  and  requested  that  staff  provide  the 
Commission  with  the  other  bid  proposals  for  the  contract.  President  Caen  agreed. 
.  The  motion  to  adopt  the  staff  recommendation  died  for  lack  of  a  second. 

Commissioner  Makras  requested  that  staff  provide  a  breakdown  of  the  cost  of  initial 
scaffolding  and  the  monthly  rental  rate.  He  thought  that  $37,000  was  excessive  for 
the  extra  work.  Allan  Johanson,  Resident  Engineer  for  the  project,  stated  that 
scaffolding  work  was  increased  to  investigate  the  as-built  condition  of  the  columns,  to 
enable  closer  inspection,  drill  the  cores  and  be  able  to  videotape  the  interior. 
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Commissioner  Makras  asked  for  an  explanation  regarding  the  $5,000  non-labor 
consultant  cost.  Mr.  Quan  responded  that  the  non-labor  consultant  refers  to  the 
professional  service  contractor  we  contracted  with  to  recommend  an  alternative 
approach  regarding  seismic  retrofitting  of  the  columns. 

President  Caen  directed  staff  to  return  to  the  Commission  with  more  details  regarding 
the  additional  funding  being  requested. 

PROFESSIONAL  SERVICE  CONTRACTS 

Amend  •  .  .  '  /'    •  -  "        '  • 

20.  Discussion  and  possible  action  related  to  UEB  Contract  No.  CS-502,  Specialized 
Engineering  Services. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  adopt  the 
following  resolution;  passed  (3-0)  unanimously: 

Resolution  No.  99-0308:    Extend  the  contract  with  Harza  Engineering  Company, 

Contract  No.  CS-502,  to  May  30,  2000  at  no  additional 
cost. 

21 .  Discussion  and  possible  action  related  to  the  agreement  with  Montgomery  Watson/ 
Ellington/Balloffet  Joint  Venture  to  prepare  the  Water  Supply  Master  Plan. 

Staff  Recommendation:     Extend  the  term  of  the  contract  with  Montgomery 

Watson/ Ellington/Balloffet  Joint  Venture  by  five  months 
'  -  ..  from  January  8,  2000  to  June  8,  2000  at  no  additional 

-  cost. 

Commissioner  Cook  moved  to  adopt  the  recommendation. 

President  Caen  expressed  concerns  regarding  the  time  delays  in  the  project.  Ms. 
Williams  stated  that  the  time  extension  was  for  the  public  relations  program. 

Commissioner  Makras  stated  that  he  would  not  support  the  time  extension  requested, 
as  the  necessity  of  a  six-month  extension  was  not  clearly  demonstrated  by  staff.  He 
expressed  concerns  that  delays  cost  us  staff  time.  He  was  concerned  that  with 
projects  being  integrated  with  one  another,  meeting  our  milestones  is  essential.  Mary 
Williams,  Project  Manager,  stated  that  the  delay  was  caused  by  new  information 
provided  by  the  Water  Supply  Reliability  Project,  which  was  recently  completed. 

Commissioner  Cook  withdrew  his  motion. 
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Commissioner  Makras  requested  staff  to  provide  a  draft  copy  of  the  Water  Supply 
Master  Plan.  He  also  requested  an  economic  analysis  of  the  contract  showing  the 
budget  for  various  tasks  and  how  much  had  been  spent  on  the  project.  He  suggested 
that  time  extensions  should  be  requested  ahead  of  time  in  fairness  to  staff,  contractor 
and  the  Commission. 

Arthur  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association, 
commented  that  the  recommendations  and  the  report  concerning  the  Water  Supply 
Master  Plan  were  to  come  from  the  steering  committee  and  the  Committee  had  not 
seen  the  draft  plan. 

Moved  by  President  Caen,  seconded  by  Commissioner  Makras  to  continue  Item  21  to 
the  next  meeting;  passed  (3-0)  unanimously. 

Discussion  and  possible  action  related  to  the  professional  services  agreement  with 
Public  Affairs  Management,  Inc.  for  the  Watershed  Management  Plan  project. 

Timothy  Dayonot,  Government  &  Public  Affairs  Manager,  stated  that  the  extension  of 
time  would  allow  the  department  to  continue  to  provide  a  public  education  program 
concerning  the  Watershed  Master  Plan.  He  said  that  $30,000  is  still  available  in  the 
contract. 

Commissioner  Makras  stated  that  he  would  not  support  the  request  for  extension.  He 
said  he  wanted  to  see  what  staff  wanted  to  achieve  with  the  $30,000  within  the  120 
day  period.  He  was  also  concerned  that  staff  waited  until  now  to  request  the 
extension  when  the  contract  had  already  expired  on  October  31,  1999. 

Cheryl  Davis,  Manager  of  the  Water  Supply  &  Treatment  Division,  expressed  the 
need  for  professional  services  and  staffing  support  for  public  education  for  this  project 
and  requested  that  the  contract  be  extended  for  a  longer  period. 

Commissioner  Cook  suggested  amending  the  recommendation  and  extending  the 
contract  for  six  months  to  allow  more  time  to  achieve  the  goals  for  spending  the 
$30,000.  President  Caen  seconded.  Motion  passed  (3-0)  unanimously. 

Resolution  No.  99-0309:    Extend  the  term  of  the  contract  with  Public  Affairs 

Management,  Inc.  by  six  (6)  months. 


99-323 


CLOSED  SESSION 


23.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8  and  Administrative  Code  Section  67.8: 

Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  in  Alameda  County 

Parties  Negotiating:  Lymburn/Thompson/Malamut 

City  of  Pleasanton  * 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken.     ^  • 

24.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8  and  Administrative  Code  Section  67.8: 

Property:  Sunol  Land  Parcel  65,  San  Antonio  Lands  Parcel  62 

Parties  Negotiating:  CCSF  -  Dowd/Koopman 

Lessee:  Mr.  Shawn  Mott 

Under  Negotiation:  ^        Potential  Lease 

No  action  was  taken.  .  . 

25.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8  and  Administrative  Code  Section  67.8: 

Property:  '    639  Bryant  Street 
Parties  Negotiating:  CCSF  -  Dowd/Klein 

Grantor  Department  of  Parking  &  Traffic 

Under  Negotiation:  Potential  Sale 

No  action  was  taken.  . 

26.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8:  . 

Existing  Litigation:        Tempco  Disaster  Services,  Claim  No.  98W0023-10/00- 

00127 

Moved  by  Commissioner  Makras,  seconded  by  President  Caen  to  recommend  a 
settlement;  passed  (3-0)  unanimously. 

Resolution  No.  99-0310:    Recommend  to  the  Board  of  Supervisors  a  settlement  in 

the  claim  of  Tempco  Disaster  Services,  Claim  No. 


99-324 


98W0023-1 0/00-001 27. 

27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8: 

Existing  Litigation:  Ng  Chun  Kwong,  Claim  No.  98W0023-2/99-00835 

Moved  by  Commissioner  Makras,  seconded  by  President  Caen  to  recommend  a 
settlement;  passed  (3-0)  unanimously. 

Resolution  No.  99-031 1 :    Recommend  to  the  Board  of  Supervisors  a  settlement  in 

the  claim  of  Ng  Chun  Kwong,  Claim  No.  98W0023-2/99- 
'      .  00835. 

28.  Conference  with  Negotiator  -  Collective  Bargaining  -  Pursuant  to  Government  Code 
Section  54957.6  (a)  and  Administrative  Code  Section  67.8: 

'     Negotiator:  Alice  Villagomez 

Organization:  Unions -All 

Issues:  All 

No  action  was  taken.  ^  ■ 

29.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Administrative  Code  Section  67.8: 

^  '     Existing  Litigation:        CCSF  v.  Hetch  Hetchy  Mountain  Spring  Water  Company 

(Trademark  Application  Serial  No.  75-519694) 

No  action  was  taken. 

30.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8: 

Existing  Litigation:        Bay  Delta  Hearings  before  the  State  Water  Resources 

Resources  Control  Board. 

No  action  was  taken. 

31 .  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8: 

Anticipated  Litigation:    As  Plaintiff 

No  action  was  taken. 
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32.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a) 
and  Administrative  Code  Section  67.8: 

Anticipated  Litigation:    As  Defendant 

.  ,  Regarding  Local  Watershed  Fishery  Issues 

No  action  was  taken. 

33.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

34.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  went  into  Closed  Session  at  3:40  P.M.  to  discuss  the 
above  listed  Closed  Session  items: 

At  5:25  P.M.,  the  Commission  reconvened  in  open  session. 

35.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

36.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:         5:26  P.M. 

^      ,  Romaine  A.  Boldridge 

.  ^ "  ,        Secretary  . 
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PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


.  RESOLUTION  NO. 


99-0302 


WHEREAS,  Carolyn  Olsen,  joined  the  Public  Utilities  Commission  as  Assistant 
General  Manager  for  Operations  in  Inarch  1998  and  as  such  had  oversight  for  Hetch 
Hetchy  Water  &  Power,  Water  Supply  &  Treatment,  City  Distribution  Division,  Water 
Pollution  Control  and  the  Water  Quality  Bureau;  and 

WHEREAS,    In  the  execution  of  those  duties  she  instituted  the  PUC's 
Emergency  Preparedness  Program  centralizing  emergency  response  throughout  the 
Department;  and 

WHEREAS,  Carolyn  Olsen  has  spearheaded  the  Public  Utilities  Program  for 
Y2K  compliance  prior  to  the  roll  over  on  December  31,  1999;  and 

WHEREAS,  Carolyn  Olsen  has  been  a  proponent  of  the  Water  Supply 
Reliability  Program  and  a  strong  advocate  of  seismic  reliability  improvements;  and 

WHEREAS,  She  has  been  a  booster  for  the  City  Distribution  Division's 
operation  improvement  program  for  water  quality  and  for  capital  improvements, 
especially  with  regard  to  reservoirs  and  pump  stations;  and 

WHEREAS,  Carolyn  Olsen  has  instigated,  the  Hetch  Hetchy  and  City 
Distribution  SCADA  (System  Control  and  Data  Acquisition)  which  has  greatly 
enhanced  the  operations  of  these  two  divisions;  and 

WHEREAS,  She  has  advocated  systems  for  security  for  personnel  in  the 
watersheds,  specifically  in  remote  areas;  and 

WHEREAS,  Carolyn  Olsen  has  decided  to  retire  from  public  service  and  the 
Public  Utilities  Commission  at  the  end  of  the  year;  now,  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  wish  to 
thank  Carolyn  Olsen  for  her  dedication  to  the  Public  Utilities  Commission;  and  be  it 
further 

RESOLVED,  That  the  members  of  the  Commission  congratulate  Carolyn  Olsen 
on  her  retirement  and  extend  their  best  wishes  for  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Q 


'mmission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.    '  99-0303 


WHEREAS,  Tim  Dayonot  joined  the  Public  Utilities  Commission  in  November  1993  as 
Manager  of  Government  and  Public  Affairs;  and 

WHEREAS,  He  has  been  the  spokesperson  for  the  PUC  in  explaining  the  PUC's  policies 
to  the  press  and  the  public;  and 

WHEREAS,  Through  the  compiling  of  briefing  books  and  press  releases,  he  was 
instrumental  in  fighting  the  Contract  with  America  put  forward  by  Congress  in  1 995  which 
threatened  to  increase  the  Hetch  Hetchy  fees  to  $25  million;  and 

WHEREAS,  He  was  instrumental  in  initiating  the  Department's  Newsletter  "The  Flow", 
which  is  sent  to  each  PUC  employee  and  to  various  city  departments  and  outside  agencies  and 
which  enjoys  a  wide  distribution  and  readership;  and 

WHEREAS,  Tim  Dayonot  was  involved  in  the  planning,  preparation,  coordination  and 
procedures  of  the  75*  Anniversary  of  O'Shaughnessy  Dam  celebration,  in  which  he  overcame 
many  logistical  challenges  and  thus  enabled  over  500  people  to  attend  and  enjoy  the 
celebration;  and 

WHEREAS,  In  addition  to  his  public  relations  ability,  Tim  Dayonot  is  a  skillful 
negotiator  and  has  used  his  talent  in  many  ways  to  assist  and  resolve  problems  for  the  Public 
Utilities  Commission;  and 

WHEREAS,  His  acumen  and  expertise  in  his  field  brought  about  a  successful  resolution 
and  a  satisfactory  conclusion  to  all  parties  involved  in  the  Cattle  Grazing  issue  in  Alameda 
County;  and 

WHEREAS,  In  his  work  with  the  Bay  Area  Water  Users  Association,  Tim  Dayonot  has 
concluded  a  new  video  project  for  the  Department,  showing  the  complete  system  from  snowfall 
to  outfall,  which  will  give  the  public  a  better  understanding  of  the  challenges  faced  by  the  PUC; 
and 

WHEREAS,  Tim  Dayonot  is  resigning  from  the  Public  Utilities  Commission,  effective 
December  31,  1999  as  he  has  been  appointed  by  Governor  Gray  Davis  to  the  position  of  Director 
of  the  California  Department  of  Community  Services  and  Development  and  his  expertise, 
diligence  and  ability  will  be  greatly  missed  by  PUC  management  and  staff  alike;  now,  therefore, 
be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  wish  to  thank  Tim 
Dayonot  for  his  dedication  to  the  Public  Utilifies  Commission;  and  be  it  fiirther 
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RESOLVED,  That  the  members  of  the  Commission  congratulate  Tim  Dayonot  on  his 
appointment  and  extend  their  best  wishes  to  him  in  his  new  position  and  wish  him  success  in  all 
future  endeavors. 


/  hereby  certify  that  the  foregoing  resc^i^t^q  y/^^opted  by  the  Public  Utilities 
Commission  at  its  meeting  of  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0304 


WHEREAS,  Preliminary  inspection  of  San  Joaquin  Pipeline  No.  3  of  the  Hetch  Hetchy 
Aqueduct  has  revealed  that  there  are  numerous  locations  exhibiting  signs  of  serious  corrosion; 
and  .  .  _ 

WHEREAS,  Four  of  the  five  areas  excavated  for  inspection  have  exhibited  corrosion  to  a 
depth  that  in  the  opinion  of  our  experts,  creates  a  substantial  likelihood  of  imminent  failure 
which  could  result  in  significant  injury  to  the  public  health  and  safety;  and 

WHEREAS,  The  President  of  the  Public  Utilities  Commission  has  declared  an 
emergency  to  detect  and  repair  corrosion  in  the  San  Joaquin  Pipeline  No.  3  by  letter  dated 
November  19,  1999:  and 

WHEREAS,  Funds  are  available  in  Project  CUH762  San  Joaquin  Pipeline  Repair;  now. 
therefor,  be  it 

RESOLVED,  That  this  Commission  hereby  ratifies  the  Declaration  of  Emergency  by  the 
President  of  the  Commission,  dated  November  19,  1999,  and  approves  the  expenditure  of  funds 
in  the  amount  of  $610,000  from  Project  CUH762  San  Joaquin  Pipeline  Repair,  and  requests  the 
Board  of  Supervisors  to  adopt  an  resolution  approving  the  expenditure  of  funds  to  detect  and 
repair  corrosion  in  San  Joaquin  Pipeline  No.  3  in  the  Hetch  Hetchy  Aqueduct. 


/  hereby  certify  tfiat  tfie  foreaoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 


RESOLUTION  NO. 


99-0305 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  The  Irvine  Company  has  requested  to  enter  into  an  agreement  for  parking  and 
landscaping;  and  .  • 

WHEREAS,  SPEAC  has  determined,  and  completed  a  certification,that  the  project  described 
by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the  California 
Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commissionhereby  approves  the  terms  and  conditions  and  authorizes 
the  execution  of  that  certain  lease  of  approximately  0.80  acres  of  land  to  The  Irvine  Company,  as 
lessee,  for  the  purpose  of  parking  and  landscaping  within  the  Lease  Area  located  in  Sunnyvale,  Santa 
Clara  County,  as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public 
Utilities  Commission,  as  shown  on  SFPUC  Drawing  No.  B-4048-2  of  the  Lease,  commencing  on 
November  1 ,  1 999  and  expiring  on  October  3 1 ,  2004,  provided  that  the  Lessee  shall  pay  an  initial 
rental  rate  of  $10,440.60  per  year,  payable  in  monthly  installments  of  $870.05,  with  annual  (CPI) 
adjustments;  and  be  it, 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore  taken 
by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and  confirmed 
by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0306 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to 
replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-205,  "4*  Avenue  /  S""  Avenue  /  Paris  Street  Sewer  Replacement"  to  replace  the 
existing  sewers  with  approximately  596  linear  feet  of  12-inch  diameter,  306  linear  feet  of  15-inch 
diameter,  and  672  linear  feet  of  1 8-inch  diameter  vitrified  clay  pipe  (VCP)  sewers;  and 

WHEREAS,  The  sewers  to  be  replaced  are  on  4*  Avenue  from  Lincoln  Way  to  Hugo  Street, 
5*  Avenue  from  Lincoln  Way  to  Irving  Street,  and  Paris  Street  from  Excelsior  to  Brazil  Avenues; 
and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  the  Clean  Water  Program's  sewer  replacement  program  to  be  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  16%  for  Local  Minority  Business  Enterprise  (MBE) 
and  7%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $419,330;  and 

WHEREAS,  Funds  for  this  Contract  will  be  available  at  the  time  of  contract  award  from  the 
Repair  and  Replacement  Fund  under  Job  Order  No.  1626N  (Fund  5C/CPF/R&R,FAMIS  ProjectNo. 
CENRNRR00740);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-205,  "4""  Avenue  /  5*  Avenue  /  Paris  Street  Sewer 
Replacement"  and  authorizes  advertisement  for  bids  for  said  contract. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   DEC  14  1999^ 


a 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  99-0307 


WHEREAS,  The  Clean  Water  Program  has  a  continuing  sewer  replacement  program  to 
replace  structurally  inadequate  sewer  facilities;  and  ' 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Clean  Water  Program 
Contract  No.  CW-225,  "Sutter  Street  and  Golden  Gate  /  21"  Avenues  Sewer  Replacement",  to 
replace  the  existing  sewers  with  12-inch,  15-inch,  18-inch,  21 -inch,  24-inch,  and  27-inch  diameter 
vitrified  clay  pipe  (VCP)  sewers  on  Sutter  Street  from  Polk  Street  to  Van  Ness  Avenue  and  from 
Webster  to  Buchanan  Streets,  Golden  Gate  Avenue  from  Central  Avenue  to  Lyon  Street,  and  2 1 " 
Avenue  from  Noriega  to  Ortega  Streets,  and  to  replace  the  pavement  on  Golden  Gate  Avenue  from 
Central  Avenue  to  Lyon  Street;  and 

WHEREAS,  The  Planning  Department's  Major  Environmental  Analysis  Section  has 
determined  that  the  Clean  Water  Program' s  sewer  replacementprogram  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  1 8%  for  Local  Minority  Business  Enterprise  (MBE) 
and  7%  for  Local  Women  Business  Enterprise  (WBE)  have  been  established  for  this  Contract  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Clean  Water  Program  contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  construction  contract  is  $661,089  of  which 
$616,960  is  for  the  sewer  work  and  $44,129  is  for  the  pavement  renovation  work;  and 

WHEREAS,  Funds  for  the  sewer  portion  of  this  Contract  will  be  available  at  the  time  of 
contract  award  from  the  Repair  and  Replacement  Fund  under  Job  Order  No.  1776N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRROl  140),  and  funds  for  the  street  pavement  renovation 
work  are  available  from  the  Department  of  Public  Works  /  Bureau  of  Engineering,Program20  Sales 
Tax  Fund  under  Job  Order  No.  7449E  (Fund  3C/SIF/UNA,  FAMIS  Project  No.  CENTRNSR4940); 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Clean  Water  Program  Contract  No.  CW-225,  "Sutter  Street  and  Golden  Gate  721"  Avenues  Sewer 
Replacement"  and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  DEC  14  1999 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

1  ,  . 

RESOLUTION  NO.  99-0308 


WHEREAS,  Project  CUH  846  Replacement  of  Moccasin  Penstock  represents  a  major 
improvement  to  provide  redundancy  for  the  water  and  power  system;  and 

WHEREAS,  The  task  to  prepare  the  design  documents  for  project  CUH  846  was  assigned  to 
Harza  Engineering  Company  on  June  17,  1999  under  its  contract  CS-502  for  Specialized 
Engineering  Services  that  was  authorized  by  PUC  Resolution  97-0006  dated  1/14/97;  and 

WHEREAS,  The  Harza  contract  CS-502  had  a  two  year  term  that  expired  on  November  30, 
1999; and 

WHEREAS,  The  remaining  term  in  this  contract  did  not  allow  the  review  of  the  design 
documents  by  senior  engineering  staff  at  Hetch  Hetchy,  incorporation  of  comments  into  these 
documents,  and  completion  of  the  approval  process;  and 

WHEREAS,  No  additional  funding  authorization  is  required  for  the  consultant's  work 
during  the  requested  six  months  extension;  now,  therefore  be  it 

RESOLVED,  That  this  Commissionhereby  authorizesthe  six  months  extensionof  the  Harza 
Engineering  Company  Contract  CS-502  such  that  it  shall  have  a  modified  expiration  date  of  May  30, 
2000  at  no  additional  authorization  for  the  task  of  preparing  design  documents  for  CUH  846  that  was 
agreed  not  to  exceed  $256,628.35. 


I  hereby  certify  that  the  foregoing  re&oIu(ic^.  was^adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   UtU  14  1333 


Secretary,  Public  Utilities  CommissiotT 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  99-0309 


WHEREAS,  The  Public  Utilities  Commission  approved  the  preparation  of  a  Comprehensive 
Watershed  Management  Policy  and  Plans  by  Resolution  No.  91-0354;  and, 

WHEREAS,  This  Commission  approved,  by  Resolution  No.  92-0137,  the  selection  of  Public 
Affairs  Management,  Inc.  as  a  primary  member  of  the  EDA W,  Inc.  consultant  team  to  conduct 
public  information,  education,  and  outreach  for  the  preparation  of  said  policy  and  plans;  and, 

WHEREAS,  This  Commission,  by  Resolutions  Nos.  97-01 77, 97-0059  and  97-03 1 5,  revised  the 
Preferred  Alternative  for  watershed  policy  and  management  plans  and  directed  the  General  Manager 
to  finalize  the  Watershed  Management  Plans  and  Environmental  Impact  Reports  to  include 
consideration  of  the  Southern  Watershed  Golf  Course  and  the  inclusion  of  the  Bay  Area  Ridge  Trail, 
which  is  currently  in  progress;  and, 

WHEREAS,  The  remaining  public  participation  tasks  of  the  Watershed  Management  Plarming 
Project  includes  conducting  public  involvement  activities  and  preparing  public  education  materials 
including  public  scoping  and  support  for  public  hearings  for  the  CEQA  process;  and, 

WHEREAS,  This  Commission  has  also  identified  the  need  to  develop  public  outreach  activities 
directed  at  current  issues  and  concerns  as  needed  and  required  by  the  PUC;  and, 

WHEREAS,  It  is  the  desire  of  this  Commission  to  provide  an  emphasis  on  primary  contracting 
opportunities  to  minority  and  women-owned  businesses  that  operate  within  the  City  and  County  of 
San  Francisco;  and,  .  . 

WHEREAS,  On  April  28,  1998,  the  Commission  voted  to  authorize  the  General  Manager  to 
amend  the  contract  agreement  with  Public  Affairs  Management  by  $40,000,  Inc.  to  finalize  the 
Watershed  Planning  Project  and  on  February  28, 1 999  voted  to  amend  this  contract  by  $60,000;  and 

WHEREAS,  This  contract  amendment  was  reviewed  by  the  Human  Resources  Commission's 
Contract  Compliance  staff;  and 

WHEREAS,  The  above  described  contract  expired  on  October  31,  1999  and  that  there  are 
outstanding  projects  on  this  contract;  now,  therefore,  be  it 
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RESOLVED,  That  this  Commission  authorizes  the  General  Managerto  extend  by  six  (6)  months 
the  above-described  professional  services  contract  with  Public  Affairs  Management. 
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I  hereby  certify  that  the  foregoing  resolutjon  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  DEC 


lum    . 

Secretary,  Public  Utilities  Crnnr 


'm  mission 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


Resolution  No.  99-0310 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities  Commission,  and  the  City  Attorney,  this 
Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve 
and  settle  the  claims  listed  below  on  the  term  specified  below. 

Case  Name  Case  Number  Amount 


Tempco  Disaster  Services  98W0023-10  $7,376.74 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    DEC  14 1999  


Secretary,   Public  Utilities  Cownission 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 

Resolution  No.  99-0311 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities  Commission,  and  the  City  Attorney,  this 
Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve 
and  settle  the  claims  listed  below  on  the  term  specified  below. 


Case  Name  Case  Number  Amount 


Ng,   Chun  Kwong  98W0023-2  $8,128.06 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Coramissicn 
at  its  meeting  of   DEC  14  1999  


Secretary,    Public  Utilities  Cormissicn 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


SPECIAL  MEETING 

December  14, 1999 
Immediately  following  the  1:30  P.M.  Regular  Meeting 
City  Hall,  Room  400 
1  Dr.  Carlton  B.  Goodlett  Place 


COMMISSIONERS 

Ann  Moller  Caen,  President 
Frank  L.  Cook,  Vice  President 
E.  Dennis  Normandy 
Victor  G.  Makras 


DEPARTMENTS 

Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 

Hetch  Hetchy  Water  &  Power 

Clean  Water  Program 

Water  Pollution  Control 


BUREAUS 

Commercial  Land  Management 

Customer  Service 

Finance 

Management  Information  Systems 
Personnel  and  Training 

System  Planning  Environment  and  Compliance 
Utilities  Engineering  Bureau 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


99-327 


1. 


Call  to  Order: 


5:26  P.M 


2. 


Roll  Call: 


Present  - 


President  Ann  Moller  Caen,  Vice  President 
Frank  L.  Cook,  Commissioner  Victor  G.  Makras 


Excused 


Commissioner  E.  Dennis  Normandy 


CLOSED  SESSION 


3.     Public  Employee  Appointment/Hiring  -  Pursuant  to  Government  Code  Section  54957 
and  San  Francisco  Administrative  Code  Section  67.10(b): 


No  action  was  taken. 

4.  Public  comments  on  matters  to  be  discussed  in  Closed  Session. 
There  was  none. 

5.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
above  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  at  5:27  P.M.  to  discuss  the  above 
listed  Closed  Session  item.  At  6:20  P.M.,  the  Commission  reconvened  in  open  session. 

6.  Announcement  following  Closed  Session. 

President  Caen  announced  the  actions  taken  during  the  Closed  Session. 

7.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  not  to  disclose 
the  discussion  during  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  6:21  P.M. 


Position: 


General  Manager  of  Public  Utilities 


Romaine  A.  Boldridge 
Secretary 


99-328 


